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Brocklyn Park Commissioners. 


To the Honorable the Mayor of the City of Brooklyn: 
SIR: 


The Brooklyn Park Commissioners beg leave to submit 
herewith their annual report for the year 1885. 


The accompanying financial statements represent the several 
amounts of money which were appropriated for their use dur- 
ing the year, together with the details of its expenditure. 


The report of the Chief Engineer and Superintendent fur- 
nishes the details of the work, together with such other infor- 
mation pertaining to the parks, &c., as is likely to prove of 
interest to the public. 

The Commissioners have observed with satisfaction the 
increasing interest in the parks and of their appreciable influ- 
ence upon the value of the city at large. It is not without solici- 
tude, however, that they have sought to administer the duties 
imposed upon them by law with the means which, from careful 
observation, they believe to be inadequate for the requirements 
of the work. 


In this connection the Commissioners submit for your infor- 
mation a series of estimates which have been prepared by the 
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Chief Engineer and Superintendent, under the direction of a 
committee of this Board, with their report thereon, and these 
are herewith submitted for the information of the public. 


The Commissioners beg leave to recommend that legislative 
authority be sought for to transfer the control of Ninth avenue 
and Fifteenth street, at present vested in the Brooklyn Park 
Commissioners, to the care of the Department of City Works, 
with the provision that authority over the park sidewalks and 
the location of railroad tracks on these avenues shall remain in 
the hands of the Commissioners. They further suggest that 
consideration be given to the needed repairs of Flatbush 
avenue from the Plaza to the city line, and that provision be 
made for lighting it with gas or electric lights. 


The condition of the streets and avenues surrounding the 
park within the city limits and the large increase in their use 
by the public, would justify their improvement. 


The Ocean Parkway and Concourse at Coney Island are 
important institutions to our citizens, who hold large residual 
interests in them. It is very desirable that these should be 
liberally maintained and preserved in their best estate. 


They also recommend the completion by suitable grading, 


paving and planting of the Plaza streets which form the bound- — 


ary of the Plaza, and which are considerable and important 
public approaches to the park. 


The general growth of the neighborhood upon the west side, 
and the progress of valuable private improvements adjacent to 
the West Plaza street, particularly, would seem to warrant the 
carrying out of these improvements. 


In the face of difficulties which existing laws pertaining to 
improvements of this character impose upon the city at pres- 
ent, it would be well to seek such amendments of them from 
the Legislature this winter as would enable the city to exercise 
its discretion in the matter, and at the same time to modify 
the law under which funds for the parks are provided, as that 
the determination of the amount of money to be appropriated 
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by the city for the maintenance of the parks shall be left to 
the discretion and authority of the Board of Hstimate, in har- 
mony with the general policy which pertains to other depart- 
ments of the city, and according to the conditions of the city’s 
obligations and ability. 


In the matter of the east side lands, the Commissioners have 
been estopped in any action on their part looking to a further 
sale of the property owing to legal technicalities that have been 
raised in issue as to title, &e. By agreement of counsel repre- 
senting both interests, that of the purchaser and of the city, 
the questions were argued at General Term of the Supreme 
Court, Judge Pratt presiding, who rendered a decision upon 
all the questions raised in favor of the city. The case was by 
further agreement taken to the Court of Appeals, where a final 
decision is expected to be obtained at any time. If the favor- 
able decree of the General Term of the Supreme Court is con- 
firmed, as is anticipated, it is believed that there can be no 
further legal interference with the final disposition of this prop- 
erty. The commissioners, in common with many of our citizens, 
share the belief that the earliest favorable opportunity should 
be taken advantage of to renew the sale of the remaining 
portion of these lands. 
Respectfully, 

JOHN GIBB, 


President Brooklyn Park Commissioners. 


AnpreEw A. SMITH, 
Secretary. 
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Your Committee, acting in conjunction with the chief 
engineer and superintendent, on the condition and essential 
needs of the parks, beg leave to 


REPORT : 


That they have given the matter intrusted to them thorough 
and careful consideration. 


As the result of their deliberations, they herewith submit 
their report with accompanying estimates. 


First, as to Construction—There appears a considerable extent 
of unimproved and also unfinished areas—notably the Plaza 
street, and that portion lying between Third and Ninth streets 
—on the Ninth avenue side. There is as well the requirement 
of structures which, if provided, would inure to the comfort 
and safety of visitors. 


Second, as to Reconstruction—The free and continuous use of 
the parks and parkways by the public, since their completion, 
has worn out a considerable portion of the original plant ; 
while, by reason of the limited appropriations for maintenance 
of the same, they are at present in such condition that unless 
immediate relief is provided the outlay required for the pre- 
servation will be largely in excess of that which a present 
judicious expenditure could restore and perfect. 


A considerable area of the walks are in need of immediate 
repair. The same is true of the structures. Then, the planta- 
tions, provided in part for immediate effect, urgently need 
attention, especially the preservation of such as are not already 
past recuperation. 


A large number of trees on the parkway should be replaced 
by vigorous substitutes, and the remainder should have ample 
sustentation. 


Furthermore, your Committee are of the opinion that an 
annual appropriation of $197,500 for maintenance, with $50,000 
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per year, for a term of ten years, for construction, would enable 
the Commissioners to place the park and parkways in the con- 
dition contemplated in the detailed reports. 


In the matter of Ninth avenue and Fifteenth street, your 
Committee are confident that the park and the adjacent prop- 
erties would be permanently benefited if these streets were 
improved—especially the former—and that its substantial 
improvement would hasten the building up of the properties 
lying along the west side of said avenue. 


Finally, it is the deliberate judgment of your Committee 
that the interests of the city and of the contiguous property 
owners would be subserved through a Legislative Act, which 
would transfer Ninth avenue and Fifteenth street from the 
custody of the Park Commissioners to that of the Department 
of City Works. 


Respectiully submitted. 


ROBERT B. VAN VLECK, 
LEANDER WATERBURY, 
THOMAS C. SMITH, 
JOHN Y. CULYER. 


12 REPORT OF THE 


CONSTRUCTION. 


Of the work left unfinished at the time of suspension in con- 
struction work twelve years ago the following principal items 
are enumerated, with estimated cost of their completion. The 
principal incompleted area is that which lies between Ninth 
avenue and the west drive from Third street to Ninth street. 
This contains about 16 acres. 


Alternate Alternate 
Estimate. Estimate. 


In carrying out the design, this will call for about 
4,000 feet walks averaging 12 feet in width, or 
48,000 square feet superficial, estimated to 
cost for grading and superstructure as follows : 

With concrete superstructure walks, 12 feet wide 
PY mel WSU eY=y 0 atin. AOU oh ON Be ae le ay ee RIPE $7,680 

Drainage and silt, DRSIMS .. Kyra calle prt ye eee 2,500 $2,500 

Grading and surface treatment, including plant- 
AYA cAI Me RRR ae er ye iG EAL ROIS OER Cpe 7,000 7,000 

Branch drive 2,000 feet at $2.00 per lineal foot. . 4,000 4,000 

Miscellaneous, such as drinking fountains, 
lamps, setting back iron fence on permanent 
linetot) Nimthivavente see ciee eee aie eee ele 300) 350 

The area adjoinivg the foregoing and extending 
along Ninth avenue and Fitteenth street, be- 
tween Ninth avenue and the west drive from 
Ninth street to city line on Gate 5, has only 
been partially worked over. There are 5,600 
feet of walk upon which the superstructure is 


yet to be placed.) his is sce See ste oan 21,530 13,850 
Estimated at 16 cents per square foot superficial 
LOTCOMCTSLC Oe ea eee eee nee hee ee eat ee ge 10,752 [ooceeeeee eee 


The slope along Fifteenth street particularly is 
in an uafinished condition in part. The plant- 
ing over this area is also incomplete. The 


grading, soiling and planting is estimated at. . 3,000 3.000 
Water service, drinking fountains, &c.......... 500 500 


Within this latter area are included the circular 
entrances, one at the junction of Ninth avenue 
and Fifteenth street and the other, city line or| 
Gate 5. The former is 300 feet in diameter;| 
aud both being under the control of the Park 
Commission will, when improved, be done at 
their expense. The cost is estimated as follows: 

Oiron lar vourb ee ei cee eee eee fe eet. Oa Tee 750 750 

4,500 square yards of paving, either of granite 
blocks or construction similar to Park roads at 


city line, Gate 5: 
Circular vicar y sie eee heresies eine LR Ween ihe tee 450! 450 
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Alternate 
Estimate. 


Alternate 
Estimate. 


PROOOMATAS PAV at Pawo sisaiclere sera ysl elatatee 
Plantings (Streetitrees)) «sen eke wa. ye 
TD Wii aves) eT Ras es BR ane a SOs Dee 
The work onthe upper surface and southerly 
slope of Lookout Hill to the lake line extend- 
ing from the west drive near Gate 5 to the tem- 
porary bridge or new bridge site is generally 
incomplete. The existing excavation between 
the hill and the lake originally supplied gravel 
for the construction of the park drives along 
the Coney Island road and Franklin avenue 
sides and served economical purpose. The 
filling and grading of this area in addition to 
working over the whole area of 17 acres, yet 
unfinished, including drainage, but exclusive 
of the walks and planking, will cost about... . 
3,000 lineal feet walk, or 42,000 square feet su- 
perficial concrete at 16 cents, walks 12 feet 
TCI Ss ats ei eS BNE eA Ie ea Le AER RUA IG MR 
TE Te ranirnaneyd peat Nn Zi BO ea eier Ain rare Aue aD an ee Cal 
The next important unfinished area isthe Willink 
entrance neighborhood on the east side of the 
park between the drive and Ocean avenue and 
extending from the Willink entrance proper 
to the Irving statue, and covering in all about 
seven acres. For the grading and surface 
treatment it is estimated it will cost......... 
1,800 lineal feet of walk, equal -to 21,600 square 
feet superficial, at 16 cemts:.. 1-2. ..36052..9...: 


STRUCTURES. 


There is contemplated in conjunction with some 
of these unfinished areas and otherwise several 
structures and erections of more or less impor- 
tance to the design. These are enumerated as 
follows, in the supposed order of their impor- 
tance from the standpoint of the present. 

Yirst—The large bridge over the middle channel 
of the lake at a site’ already established near 
the present temporary bridge. The water 
walls in new foundations are already con- 
structed. The span is 70 feet, and of height! 
sufficient to connect the present drives on an 
easy grade. The bridge will cover the water 
way and two lines of walk. Three designs are 
suggested and roughly estimated as follows: 
The plan approved by committee, stone and 


entrance No. 5, connecting the walk system on 
the line of Fifteenth street with those on Look- 


out Hill—this would consist of a light iron 
structure, either a truss or suspension bridge 


$7,500 
200 
500 


10,000 


6,720 
1,000 


30,000 


$7,000 
200 
500 


10,000 


1,000 


30,000 
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Alternate Alternate 
Estimate. Estimate. 


upon stone abutments, and may be estimated 

RO ICON AOOMDL Le Sih cle alee cre crane el eee eee Encore $5,000 $5,000 
Supplementary water service to operate ravine 

water courses and to improve the lake supply. rete 5,000 5,000 
Nexr—The hotel or refectory building at the | 

site indicated on the map: This is a somewhat 

elaborate and costly idea, and with the ap- 

proaches apd terraces to connect it with the 

lower levels. may be estimated to cost from $100,- 

000 to $150,000, but the first item is assumed. 
Next—The observatory building on the summit 

Of Lookout PE Mes ie a ee arene eet Noes Ree ee 25,000 25,000 


Beton Coignét, a combination of cement and 
gravel. It has been contemplated to make a 
considerable display of water at this fountain, 
in conjunction with the city supply, should 
the opportunity ever offer ; $20,000 would be 
required for this work —not here estimated... 
A permanent boat and skating house combined 
will be required. A small shelter at the Willink 
entrance, also additional drinking and water 
closet facilities at Ninth avenue and Fifteenth 
street entrance and at entrance No. 5, esti- 
TABS Tbe eels ere ery ctota ie hie ne none tabs gate a eet 20,000 


20,000 


fountain is a temporary one, being made of 
THe Park Enciosinc Fence orn WALL. 
The present enclosing fence was built neces- 
sarily for temporary purposes. It is now 
nearly eighteen years old. To replace this 
with a wooden railing of a somewhat more 
ornamental and substantial character, making 
provision for some display at the entrances, 
would average about $1 per foot, $23,400..... 23,400 


0 BY) HU A Te Lay eI ep $191,758 $139,750 


The adjustment of the sidewalks might be accomplished by 
laying down a centre strip of flagging 10 feet wide in the centre 
of the walk, with borders of turf. This will require about 
230,000 square feet of flagging, and estimated to cost about 
$46,000. This is not included in any estimate, for the reason 
that this work may be done in conjunction with the future 
improvement of boundary streets. 
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RECONSTRUCTION. 


In making provision for reconstruction work it is proper to 
consider the superficial character of the re-surfacing of our 
drives during the last three years ; by 1887 it will be necessary 
to renew a large part of the surfaces of our drives lately re- 
paired. Provision will therefore be desirable to be made for 
re-surfacing, during the next two years, about three miles of 
drive estimated to cost $1.50 per lineal foot .............. 

There is out of repair and necessary to be done at this time por- 
tions of the west drive between the Plaza and Lookout Hill, 

running parallel with Ninth avenue and Fifteenth street, 
about 6,000 feet of roadway. In addition’ to the work of re- 
surfacing the roadway it will be necessary to regrade portions 
of it over a length of about 1,100 feet. A portion of the drain- 
age and water service will probably require some readjustment 
in connection with this part of the work. 

This regrading and roadwork combined will cost.............. 


BripLE Roaps. 


There are to be repaired a little over three miles of bridle roads ; 
these require to be all cleaned of the stones which have worked 
up to the surtace, and some general regrading. There could 
properly be expended on this work about................... 


WatLxs. 


There are eight, miles of walks averaging 14 feet in width, not 
including walks contemplated but not built. Of these walks 
the following is their condition: Bad asphalt, 26,010 lineal 
feet ; passable asphalt, 10,800 lineal feet ; gravel bad and de- 
sirable to be re-surfaced with asphalt, 2,490 lineal feet ; gravel 
passable, 3,000 lineal feet. There are about 27,000 lineal feet 
of bad asphalt walks. This is equal to 378,000 superficial feet, 
GI} TEA SH ATLETSS | OXON aUOXOLN Ag AU ie SH cd ey a I x aT Un er 

There are about 3,000 lineal feet of gravel waik which should be 
concreted. ‘There are 42,000 superficial feet at 15 cents per 


Resetting blue stone tile and curb at pedestrian concourse ; 
Exbonand ine we materials cya). so eaerithe a elolareys ale aie cae: 
Cleaning and repairs to drainage system... .................- 
Repairs to water system—new pipe and new stopcocks........ 
New cesspoolifonplaikce WOUSE Mw fois syste eto ste) ell tenia ge ten ea) 
Flagstone on concrete walk at Willink entrance and street cross- 
ings for the accommodations of pedestrians at that entrance. 
Lakes and water courses; cleaning out interior water sources 
and repairing slopes, also repairing border of lake......... 


PLANTATIONS. 


Thinning out plantations and replanting..... ............... 

Re-surfacing 23,000 square yards of sod at 25 cents per yard .. 

Top dressing portions of Long Meadow, about 10 acres, at $70 
[ORE ENGR OG De Aen cD Oa oe ASIA nISl ep aii RM ELAR MIB erdy Muu ial Cope 


$23,760 00 


16,000 00 


2,500 00 


45,360 00 


6,500 00 

1,850 00 
1,000 00 
10,000 00 
1,000 00 
1,000 00 


3,000 00 


10,000 00 
5,750 00 


700 00 
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STRUCTURES. 


Well—Substituting brick foundation for outer wooden curb, 
lowering inner curb and excavation and repairs to engine 
OURO’ Seah vaginas Syl ciabi dete Siletenne de bio ras tere bs oats ae aa eee a 

Coal Shed— Repairs to pedestrian concourse, shelter and open 
shelter in frontiand paintings e.soh asia se velee creme ier aire 

Repairs to farm house —horse shed, fences, dairy stable........ 

Rustic shelters, arbors and seats about the park, including new 
Tool tothatched (cottage. oer ih sn kelesicke atk Gey lente eee 

Addition and repairs to Green House—New heating apparatus. 

Repairs to Lake House—New wharf at miniature yacht landing 
and new boat wharf at pedestrian concourse...............-.. 

hres New yrUStle}b id es Wate stevie te sds Meas a ieee : 

Replacineybrideemtiulliwaterss 2) Sec eden sealer ce ae eens 

Repairs to temporary PIideesn.)cie chs, coe se Seles ate eeloeiaie ere 

Repairs toi Gletimdeearchiat 000 V2 eek deen verse seen ae stand 

New music stand/onpresenb' sited 2. c)cieeee US sine ate weit 

Repairs and painting at pienic sheltcr, new swings for picnic 
WOOUB sie Mays peeiimt eel ai ere vaints Aisisne tle ntate: cyte Mise ghaLae Sep eae 

Repairs to park fence, new ee bottom boards, pickets, ge 
Feet aban cents per lineal feets.......)). vljecia-ienioe ne wean 

Reparsto bitehteld jpuilding, a2. ic... eee see 

The following machinery will be needed in addition to our 
plant : 

A new steam road roller, not to exceed 10 tons in weight, for 
general repairs and maintenance, estimated at............... 

wo horses for extras, at PsOON Fy oar saeelem oe. tee aie ete 


Mwortwo-wheeled tool WOES e.) soli a. pire ele eth eerie cis ekey tee ea 

Onespraning laddertanddinuck 3b v-sencee eee aie ene eee 
wosprinkline trucks, $600 cache shan We disease eee eee 
One water tank on'wheels...0...6 0.0) 45.05 cee el oe oll Ala ioeeae 


MIscELLANEOUS. 
SUOMEW. ATK, SCALSL  Ainecakiieics cists nieciolncte sieletie: itis itn etevete 
Painting interior fenees, flower vases, lamp posts, flagstaffs, 
Carousel (plaza ralline vOiCe Pe eee sclss ae fc cs secret 
Newisteerime coar ton eroller icy certelceioee ice chalet tlle rete 


SMALL PARKS. 


Fort GreEenE—Readjustment of surfaces along the boundary 
between the properties of A. A. Low, Esq., the hospital and 
the County Jail, will require regrading, sodding and replant- 
ing, together with provision for drainage............ 

Soiling and surfacing slope on DeKalb avenue between Elliott 
placeand! Hort Greemevplace nec «).y.%1 ab seem cisiiel aisle toleeine 

PRO pL ar Gi oe 1s (eee a ite te seamepaeetoy trie, ays Sue Teel era rae ip ane ree age 

Planting slopes facing the Gant, repairs to turf, soiling, &e..... 

Repairing and top dressing turf of meadows, 6 acres, at $70... 

Addutionalidrinikime /facilitiesi tise) tej. aire inj-i+% one) sfae oie) Ae eee 

Repointing wall and other masonry....... -...c0.-.+ssseeeeees 

Painting arbor and shelter, also iron gates at entrance.......... 

Readjusting plantations........ Fils tol z mievofateMsiciaie cheats sole enele helenae 


$4,500 00 


1,000 00 
3,000 00 


5,700 00 
3,000 00 


1,500 00 
1,000 00 
5,000 00 

300 00 
1,000 00 
5,000 00 


500 00 


5,850 00 
500 00 


5,000 00 
600 00 
150 00 
100 00 
100 00 
100 00 

1,200 00 

75 00 


1,500 30 


2,500 00 
500 00 


~~ $178 175 00 


1,000 00 


1,000 00 
300 00 
1,000 00 
420 00 
100 00 
150 00 
500 00 
250 00 
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Smatt ParKs.—(Continued.) 


1,500 lineal feet of walk, equal to 18,000 superficial feet, at 15 

Cents: to) be repaired withtasphalt. 2 0 22) 2.82 So 
Surfacing with Roa Hook gravel the upper plateau...........-. 
Replanting trees on sidewalk and Gant, 30 trees at $5..... .... 
Grading and repairing exterior sidewalk...................... 
Hour new lamps at arbor at $25 each................-..-...--. 


Carrott Park.—2,100 lineal feet of walk to be surfaced, or 
AInGOMisuperticraliteety aby Moy COMtsasa).scjeie silts se cle) e sels es) 2 ele: 
Sodding HAOUORyandsratpoORCenbss awe wae hee SMe Becca sae abt 
Remove present shelters and substitute one Jona chim ee ie ewer 
PRINT OMI aE Son beue aeae Sibvedh Watere cies Sete eM aytsyaet eters ay 2 
Repairing street sidewalks........... PR ett as Nera eA eae Ailes yaahe 
New Ghelinianaye stoma Me Se eA Wsae dea Seon cdicous on noo ee) seHe 


Tomprins Park.—Repairing and re-surfacing with Roa Hook 

gravel 65,100 square feet superficial of walk at 24 cents....-.. 
Tejay onlay) HO) UE HAC Xena a INVAne ao Sea ow eam aeons dora ts vcalae 
Hea era iit MPa arorare Me Paes Ne wrt ete mt oletl esta ct wey el afdsta tye say etna) alla ats alloias nlatal saya’ a 
Modification of shelter building and painting......_........... 
US PaAlTsmtOL Present SiGe wally ye gers calicbe us) oe allah sic) syarlavenci aia ass ae 


City Parx.—To put this park in proper condition there ought 
to be expended for repairs upon walks, turf and planting 
fence, boundary, sidewalk, &c., about ........-......-...-6: 


MiscELLANEOUS AREAS. 


There are, in addition to the City Hall area, three small inclos- 
ures under the care of the Park Commissioners, and upon 
which they are required to expend a portion of the mainte- 
mance fund each year; this expenditure will average about 
DOU OMDSTmycaiTear va ct Names Nl EMU (ates ein one allara Simla nts Mle ah 


2,700 00 
250 00 
150 00 
250 00 
100 00 


3,150 00 
300 00 
3,000 00 
150 00 
250 00 
75 00 


1,519 00 
250 00 
250 00 
090 00 
150 00 


10,000 00 


900 00 


$28,714 00 


Norz.—The sidewalk should be flagged at an expense of about $3,000. 


These areas are designated and located as follows : 


Cuyler 


park, Cumberland street and Fulton. One without designation 
junction of Underhill, Washington and Atlantic avenues. 
Zindel Park at the junction of Broadway, Throop avenue and 


Gwinnet street. 


These expenditures like those required to be made at the 
City Hall are not specially provided for and are taken from the 


General Maintenance Fund. 
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Eastern Parnkway.—(Maintenance. ) 


Labor, team work’ and (sprinkdime have i22 oi. cuernh veins suena $3,000 00 
Supplies, eravel, O0..\. 6:53. Wrap were cone mae By jatar tele sed © eee ea 750 00 
(Ufc el Ue OMAR eR ai Sea eh OY Gb PME Gry vig Leeds os. 1,000 00 
Trees, replacing and planting a portion between the Plaza and 


Bedford’ AVENUMC oi. sielsre terete ieee Gia Wee ae tel ec jahe ee a 250 00 


$5,000 00 
(Reconstruction. ) 


General repairs to main roadway from Bedford avenue to city 


NDING ice fet alk wale ey lle te catalina (ODS Te el ale a eset RUG ET Os0. AA ol ee $7,500 00 
Repairs to Bide HORUS NE as)eccie oe ibe aki ae 2,500 00 
Replanting 375 trees, boxing, &., at $5.........0..-6 sess ee 1,875 00 
Overhauling drainage at city line and repairing washes......... 500 00 
Additional lighting facilities....... BRM eh warn pin AIS Gat ode 7 1,000 00 


$12,375 00 


ParavDE Grounp.—(Maintenance.) 


Maborvand supplies ccc tict as Gee bile ieshy ous one ene ele eee $2.500 00 
IP OTIC We eye SPANO i eae Uh Cie ook oe eee ce 1,500 00 
epairsito fence! and, buildimey 20... es eee ee ence ee ee 1,000 060 
$5,000 00 

(Reconstruction. ) > 

New fence) Hoa. Soke oka cueelie eee e 1g ote ane $5,000 00 
Additional water facilities 40. Gie! lisl. bemused Oe 350 00 
Repairs and restoring present shelter for military purposes. . 1,500 00 
New club house as provided for by special appropriation...... 3,350 00 


$10,350 00 


Ocean Parkcway.—(Reconstruction Work.) SatpN ba laicc ing 
Re-surfacing main road of Ocean Parkway from 

Manhattan Beach Railroad Crossing to the 

Island 18,840 feet, at $1.15 per lineal foot. 

This is based on procuring gravel from the line 

Otethe mond ij be Weal ue cis sii Sola kaatar ani ee 21,666 00 
To purchase a superior gravel (native) would 

cont at the rate iol Slab ten. ijume sen aides ee ee 25,434 00 
To material for filling in to grade depression over 

mMarshyat Culverts Ay we mewsleba alee cipie alates teks 2,500 09 
Repairs to bridge over Coney Island Creek °. 1.500 Ou 
575 trees, including planting and boxing at Sd.. 2,875 00 
Paving loading stations at hydrants............ 2,000 Ov 
Repairs and re-surfacing side roads............ 10,000 00 
Supervision, use of water and lighting.......... 2,500 00 

Motalwes ai se BT AMNART OR alias siepinis Wotatelslomiets Sa 


$45,041 O06 $25,434 00 


—E—— 
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OcKEAN ParKway.—(Maintenance, on present appropriation. ) 
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Labor, including men and team on road work, care of trees and 
aa Gin! Syarsumbdhiae Te Be ee Set a eodoouwoce dive mouold c $8,000 00 
TE oul eteexa Sy SUEY WO EE SI DE EIR te ee ag EE 2.200 00 
SERENE PME ey eye efter dad siaie Cy dupa wiae ovaeinirisiieltitciel sais) shell 450 00 
Percentage of cost of water Bebo and maintenance.......... 1,200 00 
oe ESN OL USTOM irra tlcy si teats isin (a)s) oa Sieiels}one) s o)h cle (as e( ceo avekelialels 650 00, 
$12,500 00 
To meet in a moderate way the demands of maintenance work on|———____ 
the Ocean Parkway requires an annual expenditure of not less 
iH iray 2 i A NM A a ea ong ge NORE ae $20,000 00 
Concourse. — (Maintenance. ) 
Mabormprepaimime) and (cleamimeyys J. ke se sia. aye sales elas soeleye)e ores $2,350 00 
TEOMiKore ye oo ey RB Re i ea A Oh ee 1,850 00 
ILimlaONe Cs BOO MORE SACS dekdatPitelid UNE Kea 6 cal Nal erie Gicedeye 800 00 
: $5,000 00 
(Reconstruction work.) a 
Repairs to present shelters and painting...................... $4,500 00 
Repairing posts and FeL DYE OY NAA aby eM Cone APU Meath LI a RAS. A 500 00 
Repairing east end of Beach and Concourse..............-...- 1,00C 00 
Resurfacing promenade walk on Concourse between the drive 
and Ocean Front 68,750 superficial feet at 15 cents........... 10,312 50 
Resurfacing roadway from the road to the beach, 14,000 superti- 
elalfeet atid cents): .)2.5 5.4. ROBE EVRA UT as UI YM Eee aE 2,100 00 
Inereased lighting facilities................ DAML IP anestrus abe PIS Ua 1,000 00 
250 trees, planting AMANO ORAS Abia soi sae ane asia saber stelecee 1,250 00 
: $20 662 50 
New Worx.—(Provided for by Special Appropriations.) ae 
Partial grading and cleaning up of areas north of the drive.... $4,000 00 
Newasirelbverstoneb eae las So Rie eae uy Wo ey ia ees uu wera. 6,000 00 
$10,000 00 
GENERAL SUMMARY. 
Recon- |Construction 
struction. |jof New Work Row: 
HEROS WE CUM PEAT Kemer eine clare aperstalctere sett 3 3h $177,175 00) $191,758 00 
HOT UNGTe CMe Nea ys Beste on Sew se ee DN ial 8,170 00 
Carroll a MPO Seer aaa a aS ean ee te te a 6,925 00 
MISC THD OTA Siig eCeiniy Ge iates eetehelaiz ale) wellaleusierye 2,719 00 
City OE Mal Ba ote ea ee a 10,000 06 
Miscellaneous Areas.................. 900 00 
NTA ARS ELEC UU Ee. Sheva takin Ee) Siok 44,458 50 
Bas benmeanlewa yess sera Svar cao 5) 2 13,375 00 
Ocean CCAR ASR aT tessa Rl Mmm Bn uaa ya 43,041 00 
Concourse at Coney Island...... .... 20,662 50 10,000 00 
Parade) Grounds s oh dead ccjse cesses s 10,356 00 


"$293, 317 50 


$246,216 50! 


$539,534 00 
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OFFICE OF THE CHIEF ENGINEER AND SUPERINTENDENT 
Prospect Park, 
Brooxtyn, December 30, 1885, 


To the Brooklyn Park Commissioners : 
GENTLEMEN : 


The work during the current year upon the several parks, 
parkways, &c., under the jurisdiction of the Brooklyn Park 
Commissioners, has been of a character similar to that of pre- 
ceding years, and comprehended mainly such systematic main- 
tenance as the varying seasons demanded and the means at our 
disposal allowed. : 


Sheer necessity has required the expenditure of money upon 
certain portions of the work, such as renewing the superstruc- 
ture of the roads, walks, &c., which ought not by any fair inter- 
pretation to be included in ordinary maintenance; but the 
public advantages derived from these expenditures were so 
clearly enhanced by the work, and the work itself was so essen- 
tial in its preservative character, that the doing of it was prac- 
tically vital to an intelligent discharge of responsibilities rest- 
ing upon the Commissioners. 


Nearly half a mile of the main West Lake drive was re- 
surfaced in continuation of similar work which had been done 
in the preceding seasons. The road gutters for a length of 
some 1,500 lineal feet were widened, and six large silt basins 
were constructed and connected by 12-inch pipe with the main 
drainage system, with the view to more thoroughly intercept 
the flow of water over the more steeply graded portions of the 
roadway. The surfacing material used for these repairs was — 
the Roa Hook gravel, purchased for this purpose. This sec- 
tion of the drive, which had formerly been in bad order, was 
restored to good condition. There was expended upon this 
work about $6,000. The grading and planting was renewed 
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upon the unfinished area adjacent to the entrance at Hleventh 
avenue and city line, and the neighborhood was considerably 
improved in effect. There was expended upon this $2,200. 


In the month of March the old Carousai building was removed 
from the children’s playground to its present site in the picnic 
woods. This work was done at the expense of the present 
lessee of the Carousal privilege, and very much in the public 
interest. The old building erected ten years ago was at the 
time of its removal very much out of repair; it has been 
entirely restored and its facilities greatly enlarged. A consid- 
erable space under the outside platform has been utilized by 
the construction of over one hundred locker-rooms for tennis 
players, of whom there were a considerable number previ- 
ously at the park without such accommodation. The use of this 
portion of the park for picnicking purposes and its convenience 
of access for young people generally, rendered this change of 
site a very desirable one. The excavation for the foundation 
of this structure and the filling in of the old one was done, in 
part, at the expense of the Commissioners at a very moderate 
cost. 


An extra force was employed during the Spring and Fall 
mouths in thinning out the plantations of the park. This work 
comprehended the removal of dead and surplus trees and shrubs, 
and included such other operations in this line of improve- 
ment as seemed essential to the restoration and maintenance of 
this important feature of park ornamentation. 


The gradual decline of the forest trees, particularly upon the 
park, results each year in the death of a number whose removal 
becomes necessary in consequence. This is more uoticeable 
among the nut-bearing trees, which had been injured by pound- 
ing with stones at the base of the tree by nut gatherers before 
the land was acquired for park purposes, and the damage to 
bark and sap-conducting surfaces have resulted in injuries 
which in most instances it is believed, after careful observation, 
haye ultimately occasioned their death, The removal of dead 
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and broken limbs from these trees in order to prevent accident 
to passing vehicles and to pedestrians, has entailed consid- 
erable work during the season. 

The preservation of our forest trees upon the park is a mat- 
ter of no little importance, inasmuch as they form a very char- 
acteristic feature in park scenery. 

In the west woods or picnic grounds, and elsewhere, the turf 
has been trodden out and the earth so compacted and hardened 
by continuous use, as doubtless to deprive many of these trees 
of the nourishment through the medium of natural sources, 
air and moisture, which is unquestionably essential to their 
vitality. 

The necessary removal of leaves, from the presence and 
accumulation of which, trees in their natural state derive 
material support, 1s no doubt equally productive of injury. 
The danger from fire makes this removal imperative, however, 
even if considerations for general tidiness, care of roads, &c., 
would not justify it. 

To restore to portions of our already limited forest areas a 
desirable means of recuperation, the most radical proposition 
and one most thorough in its possible results, would be to 
sequester specific parts of the woods for a season, and work 
over and retertilize the surfaces. 

Another means to accomplish the object, less completely 
however, would be to apply a hberal covering of properly 
selected manure about the base and over the root bed of the 
trees. In view of the extensive use made of the grounds for 
picknicking purposes and our limited means, the latter propo- 
sition could be most conveniently carried out. 

During the last fifteen years a large number of the older 
varieties of trees have died in the park. How far it will be 
possible to rehabilitate this forest feature by replanting, is to 
a considerable extent a matter of experiment. In the growth 
of a forest, a great many more trees die than survive, and those 
that come to maturity have fought their way to a suflicient 
strength to command conditions favorable to their existence. 


BROOKLYN PARK COMMISSIONERS. 23 


Light, ventilation and a certain amount of living room are 
necessary to each plant, but as our woods are quite open, and 
there is a considerable space here and there which was formerly 
occupied by trees that could now be replanted with advan- 
tage, arrangements might properly be made to supplement our 
woods from time to time by planting young and thrifty kindred 
trees. These are principally oaks, hickory, chestnut, tulip, 
elm, gum, maple, dogwood and some minor varieties. In a 
few years any considerable number of well preserved forest 
trees such as here are contained, to be found in the vicinity of 
our large cities, will come to be of more than common objects 
of interest, and as such, and for the purpose of instruction to 
the young, their continued association as a comparatively dis- 
tinct feature with the varied attractions of a beautiful park, 
would be very desirable. 


To carry out this object properly, a nursery for the propa- 
gation and development of this class of trees could be estab- 
lished for the purpose of supplying the necessary material. 


In other plantations elsewhere, opportunities have been 
availed of, in the Spring and Fall, to regulate by pruning and 
cleaning out a great deal of the material which had become 
surplusage. This comprised shrubbery in variety, such as 
‘grew quickly and used therefore often for producing effects 
readily ; together with other more substantial plants, where 
intergrowth had produced undesirable massiness and where 
valuable trees for permanent effect, had attained to sufficient 
individuality as to justify their stronger definition and protec- 
tion. A large quantity of material has been thus taken out, 
ereat care having been exercised in its removal, and nothing 
was done without a purpose based upon the object and inten- 
tion of the original planting. In some instances trees and 
shrubs have died and others have been injured beyond recovery. 
At these points and in cases where the planting has not been 
completed, it is intended to plant and to add such material as 
will be found to be appropriate for the locality. During the 
past season we have transferred from the more largely devel- 
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oped plantations of Rhododendrons, Kalmias, hardy Azalias, 
&e., a number of choice plants, to localities suited to their 
erowth and where they were brought into public view and 
proved to be a source of interest to visitors. Some loss and 
injury is sustained each year to our flowering shrubs and 
plants by visitors, principally women and children, who cannot 
be made to realize the harm that is done by their depredations. 


There are distributed throughout the plantations of the park 
many groups and specimens of choice and often rare varieties 
of deciduous and evergreen trees, both of native and foreign 
origin. Numbers of these have attained to an exceptionally 
fine state of development and individuality. 


To visitors interested in a more than casual view of these or 
who may be desirous of more closly familiarizing themselves 
with the range of composition of the park plantations, some 
of these varieties are enumerated and their general locality 
designated. 


LOCATION—NEAR THE MAIN OR PLAZA ENTRANCE. 


Quercus Cerris pendula, or Turkey weeping oak. This tree 
is the only one of its kind upon the park. It is four and a half 
inches in diameter, twenty feet in height, and is a notable tree 
of its class. 


Salisburia adiantifolia, the maiden hair or Gingko tree of 
Japan. This is one foot in diameter, forty feet high, and one 
of the largest in the vicinity. 


Kolreuteria paniculata, or Chinese Kolreuteria; Virgilea 
Lutea, or yellow wood. Here are also to be found fine trees of 
the following variety of maples: Acer pseudo platanus, or syc- 
amore maple; Acer platanoides, or Norway maple; Acer sac- 
charinum, or sugar maple ; Acer negundo, or ash leaved maple ; 
Acer rubrum colchicum, or red maple; Acer dasycarpum, or 
silver leaf maple; Acer Saccharinum nigra, or black sugar 
maple; Acercampestris, or English field maple; Tilia Ameri- 
canus, or American linden; Ulmus campestris, or English elm, 
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and Ulmus Americanus, or American elm; Betula alba, or white 
birch ; Betula alba laciniata, or cut leaved white birch; Picea 
erandis, or grand silver fir; Pinus cembra, or stone pine. 

In the vicinity of the play-ground, a short distance into the 
park, to the left of the main east drive, are to be found the fol- 
lowing, all fine specimens: 


Picea Cephalonica, or Cephalonia or Mt. Enos fir; Picea 
Nordmanniana, or Nordmanns fir. These are both vigorous 
and finely marked plants, thirty feet in height. Retinospora 
pisilera aurea, or golden retinospora, eighteen feet in height ; 
Sophora Japonica, or Japan sophora; Pinus excelsa, or lofty 
Rhotan pine, thirty feet in height; Fagus sylvatica pendula, or 
purple beech; Fagus ferruginea, or American beech; Magnolia 
acuminatata, or cucumber tree ; Magnolia tripetela, or umbrella 
magnolia; Castanea vesca, or Spanish chestnut, noticeable in 
spring for its long pendulous light green catkins. This tree is 
twenty inches in diameter and thirty-five feet in height. 


In the neighborhood lying between Battle Hill, near Battle 
pass, and the Deer paddock are specimens of Quercus Macro- 
earpa, or large leaf Bur oak; Quercus Macrophylla, or large 
leaf oak; Quercus Robur, English oak, and otherwise known 
as Hernes Oak; Quercus Cerris, or Turkey oak; Quercus fas- 
tigiata, or Pyramidal oak ; Tilia Huropza, or European linden ; 
Tilia Kuropzea Alba, or European silver linden ; Juglans Nigra, 
or black walnut. This tree is the last of a group of old wal- 
nut trees that occupied a conspicuous site upon the high 
eround near the old valley Grove road, and must have been 
familiar to many of-our old citizens before the construction of 
the park. Inthe valley grove which comprises a considerable 
part of the middle woods from Battle pass running south, are 
to be found specimens of Betula lenta or black birch of very 
large size; Nyssa Multiflora; Pepperidge, or black or sour 
eum; Liquid Amber, or white or sweet gum; Quercus Kubra, 
or red oak ; Quercus Alba, or white oak ; Quercus Coccinea, or 
scarlet oak ; Acer rubrum, or swamp maple, three feet in diam- 
eter and forty high; Liriodendron tulipifera, or tulip tree. 
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Several fine types of this tree are to be found upon the Bridle 
road leading from the Nethermead arches to the farm house. 
They are stately and interesting specimens, with straight stems 
of considerable height, and although a native tree, is not very 
familiar to ordinary observers. Some of these are over four 
feet in diameter. Castanea Americanus, or American chestnut, 
of which there are several in the same locality, whose diam- 
eter at the base is over four feet. 


Carpinus Americanus, or the American horn beam or iron 
wood. ‘This specimen is furnished with a well developed head, 
which covers an area of forty feet. 


Juglans Cinera, or butternut; Carya or hickory tree in variety, 
and Cornus Florida, or American dogwood, whose large white 
flowers blossom profusely in the wood. 


In the neighborhood of the Pedestrian Concourse or flower 
garden and upon the north and south slopes of Breeze Hill, 
may be found the following plants, all of which are choice 
specimens. (The collection of evergreens among these is an 
especially varied and valuable one.) 


Larix Europea, or European larch; Abies Gregoriana, or 
Gregory spruce ; Abies Clanbrasilliana, or Lord Clanbrasils— 
dwarf spruce ; Abies nigra, or black spruce ; Abies orientalis, 
or oriental spruce ; Picea Pinsapo, or Pinsapo fir; Picea Cep- 
halonica, or Cephalonia, or Mt. Enos fir, a very choice plant, 
fourteen inches in diameter, and thirty feet high. 


Taxus Adpressa, or short leayed or creeping yew; Taxus 
baccata, or English yew; Taxus baccata erecta, or upright yew; 
Taxus Canadensis, or Canadian yew; Taxus baccata, or ground 
hemlock; Rhododendrons and Kalmias, a choice variety 
of well grown plants. Generally in the month of June these 
plants are prolific with richest bloom of varied color ; 
Ilex Opaca, the American holly ; Hex aquifolium, or Kuropean 
holly; Carpinus betula, or European horn beam; Picea 
Picta, or Siberian fir; Picea Nobilis—Noble silver fir; 
Picea Hudsonica— Hudson Bay silver fir; Cupressus 
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Lawsoniana, or Lawson Cypress, 18 feet high; Cryptomeria 
Lobu, or Lobb’s Japanese cedar, 20 feet high; Cunninghamia 
Sinensis, or Chinese pine; Retenospora pisifera, 20 feet high ; 
Ulmus Paradox fastigiata—Pyramidal Elm; Ulmus Montana 
Camperdownii pendula, or Camperdown (Scotch) weeping elm 
14 inches in diameter and less than 20 feet in hight. ‘This tree 
is at the turn of the walk at the north side of Cleftridge span 
leading from the latter to the Pedestrian Concourse, and is a 
curious and interesting specimen of a worked and grafted 
plant; Ulmus Montana, or Mountain or Scotch elm; Ulmns 
Camperdownii, or Camperdown Elm; Planera acuminata, or 
Kaaka Elm ; Acer polymorphum, or Japan maple, 8 inches diam- 
eter and 18 feet high. These latter are some of the largest and 
finest specimens in America and remarkable for the rich crimson 
color of their foliage in the Autumn; Acer pseudo platanus pur- 
purea—purple sycamore maple ; Acer Rubrum—swamp maple ; 
Cercis Canadensis, or red bud or Judas tree. The branches of 
this tree are covered with a profusion of purple flowers early in 
Spring, before the appearance of the foliage. Tila Europea 
Argentia, Huropean silver leaved linden. Taxodium distichum, 
American bald cypress. 


Upon the lower level of the Pedestrian Concourse, facing the 
Music Island, is to be found also a fine grove of Platanus occi- 
dentalis and Platanus orientalis, the American and eastern 
plane tree, fine specimens of growth and development. Upon 
the borders of the South Lake drive are to be found a number 
of the Ulmus campestris, or English elm, in a vigorous and 
characteristic state of development. 


In this neighborhood, too, may be seen the Fraxinus excelsa 
aurea, or golden-barked Huropean ash; the fraxinus sal- 
ixtolia, or European willow-leaved ash; the fraxinus excelsa 
punctua, or blotch-leaf ash; the fraxinus lacineata, or cut- 
leaved Hnelish ash. 


Several of the Ulmus Americanus, or American Elm, to be 
found upon the park, are very perfect specimens of this heauti- 
ful and graceful native tree. 
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These, with many other varieties of trees and flowering shrubs 
and plants to be found upon the parks, afford ample means and 
opportunity to those interested, for study and examination. To 
facilitate this object, metal labels of suitable size and design 
have been prepared, upon which the technical and common 
name will be legibly written, and the labels placed upon suit- 
ably selected subjects, to which free access will be afforded to 
all visitors. 


Of a considerable area of walk surface needing repair, the 
thoroughfare walk running from Battle Pass to the Willink 
entrance junction walk, justified its selection of such as it was 
possible to do this season. Itis one of the most considerably 
used lines of travel upon the park, and this was entirely relaid 
during the year over a length of 1,380 feet and eighteen feet in 
width, the whole containing an area of 25,000 square feet 
superficial, and cost for its restoration in bituminous concrete 
about $3,600. 


The work was very satisfactorily done by Mr. J. P. Cranford, 
of this city, and is in good condition at the close of the year. 
Some minor repairs were made to portions of walk at the 
Willink entrance and in the neighborhood of the Carousal and 
picnic shelter buildings. As there are several miles of walk 
which have been passing through a gradual process of deteri- 
oration during the past fifteen years, it will be readily seen that 
but little progress can be made in their repair out of our ordi- 
nary maintenance fund. 


The bridle roads were more generally used by horseback 
riders than ever before. It is desirable to improve them, but 
to treat them as their importance deserves is beyond the limit 
of our present means. 


The drainage system is in serviceable condition, but requires 
in keeping the pipe lines open and in cleaning out silt basins, a 
portion of our force almost constantly employed. While the 
large number of silt basins entails the use of considerable 
labor, their purpose is to intercept at frequent intervals 
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extraordinary flows of water during heavy storms, thus prevent- 
ing excessive injury to the road surfaces, and also to prevent 
the passage of any deleterious material into the lake. 


The well and water service, together with the system of dis- 
tributing pipes upon the park, the parkway, and to Coney 
Island, have been maintained in continuous operation through- 
out the year, and with the exception of an occasional supply 
to the fountain at the Plaza furnished from the city service, 
has supplied all the water required for drinking and orna- 
mental purposes and for sprinkling the drives of the park and 
the Ocean Parkway. By the use of this water upon the Park- 
way and park drives we have been enabled to maintain the 
roadways in good condition for travel during a greater part of 
the year. 


From Parkville to the island the four-inch extension pipe is 
inadequate to supply all the water needed, as the flow through 
so long a distance and through a pipe of such inferior dimen- 
sions, is greatly retarded by friction; the serviceable supply, 
therefore, is a very limited one. To remedy this deficiency, 
arrangements were made during the year with Mr. B. F. 
Stephens, of the Coney Island water works, for the delivery 
and use of water from his service at the island into our line 
under a greater pressure, which will enable us to maintain the 
lower section of the Parkway in better condition than hereto- 
fore. 


The park lake has been in good condition throughout the 
year. The appearance of vegetation in the water in the small 
bays near the boat-house, usually during the warmer months of 
the summer, has operated somewhat against the attractiveness 
of this portion of the lake. The plant which comprises this 
vegetation is a natural product of shallow bodies of water 
under the influence of the higher temperature of summer, and 
is not believed by those who have thoroughly examined the 
subject to be productive, over so small an area of water, of any 
harmful influences to health. No known experience upon the 
park will justify such a conclusion. 
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Our lake covers an area of nearly 60 acres. The supply 
from the rainfall is sufficient through most of the year to main- 
tain it at a normal level. The exposure to which the surface 
of the lake is subjected at all seasons is of itself a means of 
extensive aeration. The daily evaporation also, a natural 
cleansing process, is, during the warm months of summer, nearly 
500,000 gallons in 24 hours. The lake is not the receptacle of 
any impurities except such as may be carried into it by the 
rainfall from the surrounding turfed area, and it contains, 
among other varieties, a very respectable number of bass, that 
live, move and have their being and undoubtedly thrive there. 
In fact, as to the condition of this water generally, I know 
more than one community of considerable numbers not a hun- 
dred miles from Brooklyn whose potable water supply is 
inferior to that which constitutes the park lake. 

While having embodied in a completed design of the park, 
such essential features as the lake and watercourses, the sub- 
stantial effect upon the eye and mind of the visitor, naturally 
pertaining to associated ideas of bodies and streams of water, 
simulative of lakes and streams supplied from perennial 
sources, has not been entirely attained on the park, owing to 
the occasional scarcity of water during the dry weather of 
summer. A full lake and constantly running streams are very 
desirable, and would undoubtedly prove a great additional 
attraction, but the occasional deficient flow of water, when 
observed, tends to detract from the harmonizing appearance of 
special localities, where one looks for a more vigorous display 
of water to complete the picture. 

With clear water from anysource at our disposal, with which 
to maintain a supply to feed the courses through the ravines 
and over the falls, through the various levels towards the lake, 
the comforting influence of the imagination due to the pres- 
ence of a vigorous flow of water through that section of the 
park, would work marvels upon the mind of the casual be- 
holder. 

To offset. these disadvantages, which to some extent were 
foreseen during the early years of construction, it is proposed 
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to construct a supplementary service at the head of the trout 
pool upon the slope of Quaker Hill. From this point a run- 
ning stream throughout the whole line and over the falls could 
be maintained during all seasons of the year. 

In addition to the items of work particularly enumerated 
in the foregoing pages, a considerable amount of labor has been 
necessarily expended upon special work growing out of the 
park, such as the provisions for music, the annual Sunday 
School parade, the ceremonies connected with the Lincoln 
monument services, and the Martyrs’ tomb at Fort Greene, 
Decoration Day, together with the large number of picnics, 
lawn tennis and other field games. 

A force of laborers has also been employed almost continu- 
ously upon needed repairs of buildings, field structures, such 
as summer houses, bridges, fences, seats, &e. The detail is 
almost infinite and the expenditure attending this work has 
been considerable during the year. Such work attracts no 
special attention, but is found to be necessary, as contributing 
directly to the ephemeral use of the park during the season of 
its greatest occupation by the public. In connection with other 
needed work it helps to rapidly dissipate our limited means 
through the most exacting séason, and involves the exercise of 
great economy during the Winter and early Spring months of 
the year. 

The moneys appropriated for park purposes, with the excep- 
tion of some minor special appropriations, is, if strictly inter- 
preted, intended for the maintenance of those works in detail, 
such as structures, roads, walks, turf, plantations, drainage and 
water supply, that have been brought by a course of construc- 
tion to an accepted condition of completion. Unfortunately, 
during the last fifteen years the continued use of the park has 
resulted in the natural and decided deterioration of many of 
its important constructed features, for the necessary recon- 
struction of which no special provisions have ever been made. 
The most pressing exigencies have been met from time to time, 
in a superficial way, by expenditures from the ordinary appro- 
priations for maintenance. 
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At the earlier period, when the greater part of the park con- 
structions had just been completed and were in good order and 
required comparatively little attention, this fund was a fair 
provision for the purposé for which it was intended by law. 


That this class of work has not been more thoroughly done, 
therefore, has been due to the double responsibilities which 
have been imposed upon the Commissioners, to partially recon- 
struct important portions of the park which could not be longer 
left to deteriorate and at the same time make provision for a 
greatly increased public use to which the parks have been 
gradually, year by year, subjected. 


Our appropriations applicable to the maintenance of parks 
aggregate $135,000. Out of this is to be deducted about 
$50,000 for the support of the keeper or police force, a service 
quite essential in the scheme of caretaking and general super- 
vision. As this fund is applicable to the care of all the parks, 
widely distributed about the city, viz.: Prospect park, Fort 
Greene, Tompkins park, Carroll park, City park, City Hall, 
the enclosure at the junction of Cumberland, Greene and 
Fulton avenues, Washington, Atlantic and Underhill avenues, 
Throop avenue and Gwinett street, it is possibly quite apparent 
that an average monthly expenditure of about $7,000 for labor, 
supplies, &c., is a very moderate one. This monthly average 
of $7,000 is really the minimum amount needed for the least 
exacting month of the year, while the requirements of the 
spring and summer months would properly involve in reason- 
able expenditures the use of an amount two or three times as 
much. 


With an increased appropriation a great many things can be 
done from year to year by which not alone a satisfactory resto- 
ration of many features of work can be brought about, but at 
the same time the comfort and pleasure of our citizens still 
further contributed to. The estimates which accompany the 
report of your committee indicate the work to be done in this 
connection and the amount of money that will be needed for 
the purpose. 
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The skating season commenced on the 26th December, 1884, 
and extended through a period of thirty-eight days, and closed 
upon March tst. With some atmospheric disadvantages due to 
the more proximate influences of the ocean, our citizens enjoyed 
nearly double the number of days of skating that were provided 
at Central Park. Through a greater part of this period nearly 
fifty acres of ice were kept in condition for use. The park lake 
was frequently resorted to by a large number of persons from 
New York to whom it proved an attraction. In addition to 
skating, ice boating and other sports were provided for. 


The winter was a seasonable one, with frequent snow, and the 
exceptional facilities for sleighing upon the Park and parkways 
were amply availed of. The sleighing was often kept in good 
condition by restoring snow at intervals along the roads, whence 
it had drifted or blown away. 


The cleaning of snow from the small parks and City Hall 
necessitated the employment of an additional force at frequent 
intervals during the winter. 


On the 22d February (Washineton’s Birthday) the use of the 
Park was assigned to the Second Division N.G.S. N.Y. A 
series of operations simulative of movements and manceuvres 
upon the battle field werecarried on, and were participated in by 
all the military organizations, comprising the Second Division, 
under the command of Major-General E. L. Molineux and Briga- 
dier-Generals Christensen and Brownell. A favorable conjunc- 
tion of weather, interest, and the freedom attending a holiday, 
had the effect of bringing together so large a concourse of visi- 
tors, estimated in numbers at 100,000, as to seriously interfere 
with the contemplated object. It is believed however that, from 
a military point of view, considerable advantage resulted from 
the enterprise. The ground was frozen and covered with snow, 
and there was no serious damage done to any part of the 


Park. 
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With the opening of Spring, the number of visitors were 
greatly increased, there being no period of the year so inviting 
or more fayorable for observing the beauties and resources of 


the Park. 


On the 24th of May the annual parade of the Sunday 
Schools took place upon the Long Meadow. Seating accom- 
modations were specially provided under the shade of the trees 
for between 12,000 and 13,000 children and teachers; plat- 
forms aud reviewing stands were erected for the use of ofli- 
cers and invited guests, and the North Meadow was enclosed 
with ropes, supported upon substantial stakes, and the field 
decorated with flags and bunting. The weather was very favor- 
able, and if is estimated that about 40,000 persons visited the 
Park to witness the interesting ceremonies, whick were gone 
through with without accident and to the satisfaction of all the 
participants. At the close of the exercises a number of the large 
Sunday Schools and Church organizations which had taken part 
in the parade, picnicked upon the Park, and were specially 
provided with seats, tables, water, &c., for the purpose. 


On the 27th May the Lincoln Memorial Services were held 
at the Plaza under the auspices of the representatives of the 
G. A. R. of this city. The services comprised an address by 
his Honor Mayor Low, who presided; an oration by Mr. 
Joseph C. Hendrix, and the further exercises were interspersed 
with music and singing by school children under the direction 
of Professor Caswell of this city. Other ceremonies of a 
similar character were held at the Martyrs’ Tomb at Fort 
Greene, platforms, seats and decorations having been provided 
in both instances by the Commissioners. 

The picnicking season commenced on the first day of June, 


and continued throughout the months of July, August, Septem- 
ber and October. 


The expensive ventures, often attended with danger as well, 
of journeying by boat or cars with large numbers of children 
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to distant points in search of accommodations greatly inferior 
to those provided without charge at the Park, have during late 
years been very generally abandoned. ‘The necessary mainten- 
ance of these grounds, which are almost continually used for 
picnicking during six months of the year, involves a considerable 
outlay for their care and cleaning, the provision af seats, tables, 
swings, water, police supervision, &c.; but the benefits in the 
way of convenience, safety and economy inheres so directly to 
our own people that these facilities, as a matter of good policy, 
should be enlarged rather than curtailed. 


While the picnic grounds are always free, it is customary and 
often desirable to regulate their use in the general interest. 
This system of regulation is now very generally understood, 
and operates to the advantage of all concerned. The following 
printed forms indicate the method adopted, and their publica- 
tion will no doubt prove interesting information to many who 
seek to use the Park in this way: 


IBROORTYN Die) AON AUR 188 
To the Chief Engineer and Sup't, 


. 


Prospect Park. : 


Siz :—The assignment of a ground in the Park for picnic 
purposes is requested for the use of 1... ol ne ek 
JG)? et IER RN ee Nee 188 . 

Probable number in attendance, - - RUN y a Ne ty bate 

Number of permits for ice cream wagons, -  ..... rng 

fh a e refreshment wagons, - .......... 
conveyance of children, 
wagons, - SO ys - - - UNE es ed aM 

Number of pieces of music, - - - Re VO eee eet 

Name of representative,..... ROR STR OPA oi hls RRNA 
PVOL CURE SM aPM NG UT Fa rca GIG a) At) Pg MER Ton BS Bie 


ce ec 75 


Notrt.—The attention of all applicants for the use of pic- 
nicking accommodations, is called to the importance of stating 
full particulars asked for, in order to avoid any misunder- 
standing. 
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PROSPECT (PARK, (BROOKLYN, 14>. «pe eee eee ee 


Orrick oF Curer ENGINEER AND SUPERINTENDENT (Lircarmip Manston.) 


Your application is received for the assignment of a ground and accommo- 
dations for Picnicking purposes for the use of............. LOM eter thee corey Ne ae 
188.. Arrangements will be made for your accommodation on that date. I 
enclose the necessary permits for............ .Ice Cream and Refreshment 
WiaPOE fe cieiare wagon for conveyance of children and for music. 


In case ef postponement on account of weather or other cause, please com- 
municate with me promptly, in order that your convenience may be studied 
with reference to another day. 


it is understood always that there is no charge for the use of the grounds 
and attendance, and no fees of any hind are to be paid to any one. 


Yours truly, 


JNO. Y¥. CULYER, 
Chief Engineer and superintendent. 


ore 


BYP. 'C. Prosprcr Park, 
OFFICE oF CHIEF ENGINEER AND SuP’’ 
(Lircuriztp Mawysron). 


To Park Keepers : 


ADE PES ORE NBL Pe eileen aero alba rae iad vast stine eras eee .has permission to 
havea.) pieces of music at the Picnic in Prospect Park............... Misisie 

Bhis Permits SOOO ame, elec. inet ieteieyie SSerMane sy. BP Seles Sf Datei niay. EME 
case of postponement. Chief Engineer and Sup’t. 


BaP AO, Prospecr Parx, 
OFFICE OF CHIEF ENGINEER AND Sur’r 
(LircerierD Mawnsron). 


To Park Keepers : 


Passes’: Refreshment or Ice Cream Wagon......in and out of Park by 
Third street and Ninth avenue Entrance to Picnic Woods, for...............-. 
Ryde cr cumin Le tae celled) Ue ea IPRGHIC Rey kck a AOL a pee OL SPSL 


DIS Perminy 1S BOOM NYG ve. gle oh le ae Res ob yaa eee Bake 
case of postponement. ) Chief Engineer and Sup’t. 


a see ee 
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The use of the meadows for appropriate field games has been 
more general than during any previous year. Croquet-playing, 
to a large degree abandoned by young people, continues to 
prove an acceptable recreation to a large number of adults 
throughout the fine weather of the year. 


Tennis-playing almost reached the limit of our resources for 
its accommodation upon the Park during the past season. The 
tenuis fields upon Prospect Park, Fort Greene and Tompkins 
Parks covered an area equal to nearly 60 acres, and comprised 
at times over 200 courts,:a large number of which were fre- 
quently in daily use. Over 400 clubs, averaging ten members, 
and composed of young ladies and gentlemen, were afforded 
every facility for playing. Lockers were provided also for the 
storing of nets, clothing, &e. Vhe turf was kept constantly in 
order by frequent cutting, to meet the requirements of the 
game; courts were marked out and maintained, and police 
supervision furnished. 


A single tennis court covers an area of nearly three thousand 
square feet, and requires fur the definition of its boundavies, &e., 
distinctly marked lines, usually made with liquid whiting, 
amounting to four hundred and eighty feet in length. For 
an aggregate of two hundred courts, these boundaries, &c., 
would, if extended in a single line, equal a distance of one 
hundred thousand feet, or over eighteen miles. These tre- 
quently, after heavy rains, were required to be entirely renewed. 
For this purpose thirty-four barrels or nearly twelve thousand 
pounds of whiting were used. ‘There were no charges or fees of 
any kind in connection with these provisions. The facilities 
thus afforded by the Commissioners probably exceeded those for 
similar purposes provided by all the public parks together in 
the country. The Tennis season commenced on the 24th of 
May and continued throughout the early part of December. 


The Archery grounds were maintained and made use of during 
the spring, summer and fall months, 
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Miniature yachting continued to interest many of our youthful 
visitors upon the Lake. The management of the boating ser- 
vice has been greatly improved, and the establishment of a 
moderate tariff of prices resulted in a more extended use of the 
boats for pleasure and exercise by visitors. 


The Park carriage service and other privileges, together 
with the Park restaurants, have satisfactorily met the require- 
ments for which they were established, and the public accom- 
modation in this particular has been satisfactory. 


MUSIC. 
The first concert of the series of 1885 was provided on Decora- 
tion Day, May 30th, and continued until August 12th. Twelve con- 
certs constituted the season. The music was furnished by Mr. 


Luciano Conterno of this city, who, in providing a choice, varied- 


and acceptable programme for each Saturday, conscientiously 
discharged his responsibilities. The concerts were largely 
attended, and it is to be regretted that our means did not permit 
us to continue them longer. 


If the money could be had, I would recommend that an 
additional concert be provided on Wednesday of each week, 
in addition to the regular Saturday concert, during the months 
oi July and August. No better place for women and children 
could be found for convenient recreation during these warm 
months, especially to those whose means would not permit of 
expenditures necessary to obtain the same amount of comfort 
and pleasure at more distant points. 


BICYCLING AND TRICYCLING. 


The use of the bicycle and tricycle for recreation and exer- 
cise has considerably increased in Brooklyn. ‘The park and 
parkways have afforded exceptional facilities for riding. 

The tricycle as a vehicle for ordinary exercise and pleasure 
riding is more generally used than last season. This machine is 
greatly used abroad as a convenient means of traveling about the 


Se 
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country, and would be found very serviceable, especially for 
adults, for that purpose upon the park and parkways and upon 
the quieter roads and byways in the rural neighborhoods of 
the adjoining county towns. 


There have been few accidents chargeable to carelessness or 
inexperience in the handling of bicycles, and the riders them- 
selves, as a body, are solicitous to observe every precaution 
calculated to ingratiate themselves, as riders, in the good opin- 
ion of the public. 


The following rules and regulations which have been ap- 
proved by the Commissioners meet in a practical way all the 
requirements which, from my observation and experience, it 
seems to be necessary to impose upon riders: 


RULEs AND REGULATIONS 
For 


BICYCLE AND TRICYCLE RIDING 


In Prospect Park, and upon the Parkways and Concourse at Coney Island. 


PROSPECT PARK. 


From November Ist to May Ist riding will be permitted 
upon all the pathways, subject to the following and such other 
restrictions as the comfort and safety of pedestrians may 
demand. 

From May Ist to November Ist the pathways may be used 
before 10 A. M. and after 7 P.M. At other times no riding will 
be permitted upon the pathways, except on those south of the 
lake, from the frving Statue to Gate 4, and to Lookout Hill. 

The west drive, running parallel with Ninth avenue, Fifteenth 
street and the Old Coney Island Road to Gate 4, or the south- 
erly entrance, may be used at all times. 

Care must be observed in crossing the plazas at the en- 
trances to the park. 

Bicycle riders must dismount and walk down Ravine Hill 
and Deer Paddock Hill at all times. 
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Tricycle riders may descend those hills mounted, provided 
they apply their brakes and go slowly. 

No blowing of whistles or bugles will be allowed. 

All riders must carry lighted lamps after sundown. 

No fast riding, speeding or racing will be permitted, nor will 
coasting be allowed under any circumstances. This is not in- 
tended to prevent tricycle riders using foot-rests instead of 
pedals when applying brakes and going down hill slowly. 

Keep to the right as a rule, and always be prepared to give 
timely warning to pedestrians. 


PARKWAYS AND CONCOURSE. 


Riding at will upon the ocean and eastern parkways, and the 
Coney Island Concourse, subject to the usual rules of the road, 
will be permitted at all times. 

Owing to the large amount of driving upon the roadways, 
riders must observe great care in order to avoid the possibility 
of accident. 

Conform generally to the rules prescribed for the riding in 
Prospect Park. 

The foregoing privileges are subject to the following con- 
ditions : 

All wheelmen will be required to register their name and 
address at the office of the Chief Engineer and Superintendent, 
Litchfield Mansion, Prospect Park, and procure a numbered 
badge, to be provided by the Park Commissioners, which badge 
shall be worn conspicuously on the left breast, and no wheelman 
will be permitted to enter the park or go on the parkways and 
concourse without such badge. They will otherwise conform 
to such rules and restrictions as may from time to time be 
established and imposed by the chief engineer and superinten- 
dent. 

The New York wheelmen who hold badges issued by the 
Central Park Commissioners will be permitted to ride upon 
Prospect Park, &e., under the same conditions as govern the 
Brooklyn wheelmen. Visiting wheelmen may secure temporary 


permits to ride on the park and parkways on personal applica- 


—— 


eee 
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tion at the office of the Chief Engineer and Superintendent on 
Prospect Park. Particulars as to time and place for making 
application for such permits may be had at the Chief Kngineer 
and Superintendent’s office in the park. 

Generally, wheelmen must avoid as far as possible all cause 
for complaint ; they must observe due care and caution at all 
times, especially in the vicinity of pedestrians ; they must con- 
form promptly to all directions and cautions from the keepers 
and other officers of the park, and in case of accident render 
such assistance as may be necessary, give their name and 
address, or badge number, if required, and assume such res- 
ponsibility as circumstances may warrant. 

Special privileges, such as parades, entertainment of visiting 
clubs, &c., may be at all times arranged for, by timely applica- 
tion to the Chief Engineer and Superintendent. : 

The members of the Long Island Wheelmen, Kings County 
Wheelmen, Brooklyn Bicycle Club and Bedford Cycling Club, 
may co-operate in securing a strict observance of the foregoing 
rules and regulations in such manner as may be arranged, to 
the satisfaction of the Chief Engineer and Superintendent. 

The object of these rules and regulations is to serve the 
interests of bicycle and tricycle riders generally. They have 
been approved by the most experienced riders, and were, in 
the main, suggested by the organized clubs of this city, with 
the view to avoid all possible opposition from the public, and 
secure comfortable means and opportunity for a desirable 
recreation. 


By order of the 


Broox~yn Park ComMMISsIONERS, 
. JNO. Y. CULYER, 
Chief Engineer and Superintendent. 
Office, Litchfield Mansion, Prospect Park. 


The improvements put upon the drives during the last two 
seasons tended to add to the facilities for park pleasure driv- 
ing. Repairs to portions of the walks served the convenience 
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of pedestrians. The general freedom permitted to visitors to 
stroll over the meadows has relieved somewhat the pressure 
for a more general repair of our walk lines. At the Pedes- 
trian Concourse, and upon some of the small parks there was 
maintained the usual display of flowers during the season. 
Some forty thousand plants which were propagated at the park 
green houses were used for this purpose. It is desirable that 
the variety of our material should be extended. With the 
means to add to the collection and propagation of new mater- 
ial this popular and attractive feature could be greatly enlarged 
in its scope and interest. We have accumulated by gift and 
loans a collection of tropical plants which, being displayed at 
the Pedestrian Concourse during the summer months, have 
always proved of great interest to visitors. No better oppor- 
tunity can be offered for a general display, for the benefit of the 
public, of curious and rare plants af the park. Comparatively 
few people are familiar with many of these interesting types 
of foreign plants, and if this collection could be added to by 
eift or purchase it would unquestionably prove a valuable 
means for familiarizing the young, with classes of vegetation, 
with which they are not likely to come in contact under ordinary 
circumstances elsewhere. 


The park, in fact, is already an out of door school, where, 
through the facilities afforded for study, the ordinary pursuit 
of book knowledge has been supplemented in a practical way. 
The engineering classes of the Polytechnic Institute and Adel- 
phi Academy have for a number of years past made use of the 
park for their operations in engineering with, as I have been 
informed, the greatest advantage; the resources for practical 
demonstration and the carrying out of necessary detail work 
in the field being such as to have had a marked influence in 
the progress of this important study. “The art and botany 
classes of these institutions and of the Packer Institute, to- 
gether with classes of advanced pupils from some of our pub- 
lie and private schools, have also made the park a study 
eround. In addition to this, permits for individual use, accor- 
ding special conveniences and privileges to the holder, for the 
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study of Art, Botany, Entomology, Ornithology, &c., have been 
issued to the number of four hundred. The park is also a 
favorite resort for amateur photographers, to whom about 300 
permits have been issued. 

If, besides maintaining the park as a living panorama, de- 
lighting the eye of the visitor with green fields and woods, 
and combining in the varied scenery that “pageantry of 
Nature” so pleasing and restful to the eye of the beholder, it 
has been good policy to afford opportunity to all classes of our 
citizens to follow the pursuit of recreation and instruction in 
their own way, wherever consistent with the public interest, 
the Commissioners in the administration of their responsibil- 
ities, have made no mistake; otherwise, they probably stand 
open to conviction as to what should constitute the scope and 
aim to be attained in regulating the public use of the park. 


SMALL PARKS. 


Of the small parks of the city, Fort Greene, the largest in 
extent and most important, has been generally maintained 
through the year in better condition than last season. An 
increase in the keeper force has tended to relieve the park of 
the presence of many undesirable characters, who often sought 
to annoy visitors when not directly under the supervision of 
the keepers. 

The park seems to invite by its convenience of access the pil- 
erimage of a number of worthless characters, whose course of life 
is made up of journeys to and from the county jail. They give 
us a great deal of trouble, and their frequent arrest imposes 
responsibilities upon us from which the city police should in 
part relieve us. If, too, the police justices were less lenient in 
disposing of such cases the public interest would be benefited. 


During the year considerable pruning was accomplished, 
and the more massy plantations were reduced with general 
advantage. Some of the broken surfaces upon the interior walk 
lines were repaired at a cost of about twelve hundred dollars, 
but there is still a considerable portion of the walk surfaces that 
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need renewal. The unfinished ground along the border of the 
jail and hospital property presents an unsightly appearance, 
and the slopes overlooking the Gant and on the DeKalb avenue 
sides adjoining the Phasbe Mission building, require to be 
worked over and replanted. The conditions of these two 
points are due to the incomplete finish put upon these areas 
at the close of construction work ten years ago. This park is 
admirably designed to meet the requirements of a neighbor- 
hood resort, and its importance would justify the expen- 
diture of the money needed to perfect its details and maintain 
it in good condition. 


TOMPKINS PARK AND CARROLL PARK. 


Tompkins Park and Carroll Park have received such atten- 
tion and care, together with the necessary police supervision, 
as was deemed to be desirable and within our available means. 
Both of these parks are located in neighborhoods where they 
afford, to young people particularly, a convenient resort for 
recreation. With the means to perfect and refine their various 
details, they could be very much improved in usefulness and 
appearance. 


CITY PARK. 


The deteriorating character of this neighborhood and the 
erowth of manufacturing interests in the locality have rendered 
it difficult to devise other use for this park than that of a con- 
venient thoroughfare and as a playground for the large num- 
ber of pupils from the neighboring public school. If it is to 
be continued as a park, its proper rehabilitation would require 
an expenditure for renewing the walks, planting, returfing, 
repairs to railing and entrance gates and the regulation of the 
boundary of sidewalk, not less than ten to fifteen thousand 
dollars. 

The several small enclosures about the city, whose locality has 
been noted elsewhere in this report, have required an average 
annual expenditure of about $250 for their care during the past 
Beason, 
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“CITY HALL. 


In the spring of this year the small turfed area on the plaza 
facing the City Hall was enclosed with a blue stone coping and 
the surrounding sidewalk regraded and the flagging relaid. 


Twelve selected maple trees were planted about this area and 
enclosed with a circular blue stone eurb. This work cost about 
$3,000, and the expense was defrayed out of the Maintenance 
Fund of the park. This money was not properly applicable to 
this purpose and should have been provided for by special ap- 
propriation at the hands of the Common Council of the city. 
This work, though limited in its effect, has undoubtedly proved 
a desirable addition to the former waste of flagging. 


PARADE GROUND. 


The Parade ground has been used principally throughout the 
fine weather of the year for field games, its adaption for which, 
has made it the principal free resort in this vicinity. The 
statistics elsewhere given of this use serve to indicate iis popu- 
larity and the extent to which it has contributed a desirable 
means of out-door sport and recreation for the young men of 
our city. 

The military have made little or no use of the grounds during 
the year. The turf has been kept in good order and the neces- 
sary attendance and keepers have been provided for the grounds 
to assure its care and proper regulation. 


A special appropriation of $3,500, which has been provided 
by the Board ot Kstimate, will enable the Commissioners to 
erect a suitable building containing lockers, wash rooms, closets, 
&e., for the use ot the young men who use the Parade Ground 
for various field sports. 


OCEAN PARKWAY. 


The repairs to the first section of the Ocean Parkway, which 
were made last year, enabled us to maintain the principal road- 
way as far as the Club House in very good condition. The 
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lower section, which is composed of a’ much finer and more sandy 
material, is in need of treatment similar to that of the other 
portion of the road. The gravel found this side of Parkville is 
superior for road purposes to the deposits beyond that point, and 
while the cost of transportation will be greater, the better quality 
of the gravel itself will compensate in durability for the increased 
difference in cost. 


Some parts of the lower section are very much broken up, 
especially at the extreme end, where more or less of the drifting 
sand trom the beach has blown over portions ef the road and has 
prevented anything but temporary betterment. 


The amount of money provided for the maintenance of the 
Parkway, nearly six miles long, if applied strictly to maimten- 
ance work even, is not enough to keep this important pleasure 
drive in proper condition at all seasons of the year. We can 
therefore spare very little money for resurfacing any consider- 
able extent of the lower section. 


Owing to the limited sustenance contained in the soil spaces 
originally provided for the trees, many of the trees have failed, 
and several hundred will be required to be replaced at the lower 
section, where many of them have died, while others have been 
destroyed by Jawless people in the neighborhood. In order to 
revitalize a number of trees whose weakly condition suggested 
the need of it, a supply of manure bas been worked in over the 
surface of the roots of such trees, with a view to their recupera- 
tion. 


The very thrifty development of the maples between the 
Park and Parkville will necessitate in another season a thorough 
and systematic pruning. 


The large increase in the use of the Parkway as a pleasure 
drive suggests the desirability of establishing some regulations 
as to the use of the main roadway, by traftic wagons. The 
heavy wagons loaded with farm produce, manure, coal and 
building material of all kinds, subjects the road surface to need- 
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lessly excessive wear, breaking it up frequently and impairing 
to a considerable extent its condition for light vehicular travel, 
for which the middle drive was specially designed. Many of the 
drivers of these heavy vehicles are careless of the interests of 
others upon the road, and are very indifferent to the possibili- 
ties of accident, especially during the crowded purts of the day. 
The side roads, which are the traftic roads, are in good condi- 
tion for nearly the whole distance over which the pleasure- 
driving extends ordinarily, and these roads are generally in 
better condition than those of the neighborhood. It 
will therefore be no hardship to restrict this class of travel 
at times to these roads, while permitting af other times, when 
it is safe to do so, the use of the main road under suitable 
restrictions. 


Accidents among riders from various causes are quite frequent, 
and two or three mounted officers could be employed upeu the 
Parkway to good advantage to regulate travel. 


CONCOURSE. 


At the Concourse, the usual force has been eimployed in 
the cleaning and care of the promenade, drive, walk, shelter build- 
ings, water supply, and the occasional removal of ofiensive 
debris, dead animals,’&c., which have been washed upon the 
shore. igi 

A force of keepers has been detailed throughout the spring, 
suinmer and fall months to regulate traflic, much of which is 
by public hacks. The character of these establishments, as a 
rule, is poorly adapted to the proper conveyance of passengers. 
The vehicles are disreputable, and the horses, most of them aged 
and decrepid specimens of that noble animal, are unfit for the 
burden put upon them, and daily call for the intervention of a 
humane and powerful representative of the Society for the Pre- 
vention of Cruelty to Animals. 


Most of the drivers are ready to practice extortion upon the 
guileless visitor who seeks transportation over the Concourse, 
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while others are inexperienced boys, a number of whom 
lust season I assumed the responsibility of preventing from oper- 
ating upon the Concourse. 


The settlement of the middle part of the isiand contains many 
buildings devoted to nefarious purposes and practices, upon which 
the authorities impose little if any restrictions. The effect has 
been to steadily depreciate the value and serviceableness as a 
summer resort of a considerable part of the island. The con- 
tignity of two large race tracks where, during a greater portion 
of the year, many race horses are quartered, has had the effect 
of making the beach quite prominent as a horse resort. These, 
with the connivance of their owners, have so divided the use of 
the beach with human visitors, as offen to munopolize it to the 
discomfort of the public, and while the benefits of sea bathing, 
which the horses undoubtedly derive, need not be absolutely 
denied them, it will be necessary next season to restrict the use 
of that portion of our Concourse to limited hours and at such 
times as will not interfere with its public use. During the 
storm which prevailed on the 24th November, the ocean face of 
the bituminous concrete upon the embankment of the Concourse 
was carried away for a length of 250 feet by 15 feet in width at 
the easterly end. This has been inevitable in consequence of 
the gradual encroachment of the water under the influence of a 
northeast storm, trom which direction the greatest amount of 
damage to this shore results. The system of rectangular bulk- 
heads or enclosed vribbing, composed principally of rough timber, 
which had been adopted by the Manhattan Improvement Com- 
pany and Brighton Beach Railroad Company, has long tended to 
invite the attacks of the elements upon the easterly shore of the 
island, and the destruction of that part of the beach has been so 
general as to completely modify the configuration of that portion 
of the ocean front between the Oriental hotel and the Concourse 
property. The conjunctive effect of these artificial structures 
and the influence of the elements, have resulted in shifting, for 
the time being at least, the imminent danger of further encroach- 
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ments upon the face of the Brighton Beach Railroad Company 
property and the easterly end of the Concourse, against which 
no protection can be devised at this season of the year without 
the expenditure of a large sum of money. ‘The plan adopted by 
the Commissioners ten years ago, for the protection and preser- 
vation of the Coucourse embankment, was such as to afford the 
desired safeguard against the force of the water beating upon 
and over the embankment, under the influence of these heavy 
storms, but this structure, at the easterly end particularly, is 
now threatened from a direction over which we can exercise no 
opposing means and is likely to seriously damage our property 
before Spring of next year. 


The value of the Concourse area to our citizens is great enough 
to justify a more general interest in its improvement and preser- 
vation than has been apparently manifested in the past. It is 
now the only considerable part of the beach to which the public 
can enjoy, with the desired freedom, the privilege for which, a 
journey to the island is mainly valuable. 


For the first time an appropriation, with which it is intended 
to provide some needed public facilities, has been secured, 
through the medium of the constituted authorities, the Board 
of Supervisors. . 

With the $10,000 appropriated for this purpose, it is pro- 
posed to erect a comfortable and commodious shelter where 
women and children particularly, may spend a day upon the 
shore at no other expense, if need be, than the cost of their 
transportation to and from the Island. 


In connection with this structure, it is intended to make 
some very simple provision for the sale of bread, crackers, 
sandwiches, tea, coffee, milk and fruit at very little in excess 
of cost price, with a view to provide persons of moderate 
means with facilities for needed refreshments. With a portion 
of this appropriation it is also intended to improve the ap- 
pearance by grading and otherwise, of so much of the area 
north of the drive as the means will allow. The Commission- 
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ers have always been desirous of rendering this area more 
serviceable and sightly, but it was not possible for them to do 
so without the necessary special appropriations. 


- EASTERN PARKWAY. 


The Eastern Parkway was quite thoroughly resurfaced with 
Roa Hook gravel from the Plaza to Bedford avenue during the 
year, and some improvements and repairs were made to the 
roadway, drainage, &e., of the remaining portion of the road. 


A number of the trees have been destroyed by vicious per- 
sons and these should be replaced during the ensuing season. 


In the month of November, twenty-three electric lights were 
placed upon the Plaza and along the line of the Parkway as far 
as Bedford avenue. This more efficient mode of lighting 
these thoroughfares has already proved of great advantage to 
the driving public. 


PARK EMPLOYES. 


The stated force of the park, including the keepers ordinarily 
employed during the greater part of the year, represents in 
numbers about 150 men. During the spring and summer 
months the exigencies of the work require that this force 
should be temporarily supplemented. 


From one to three hundred men are thus employed for 
periods ranging from a single day to three months, and their 
services are dispensed with as soon as the extra work for 
which they have been employed has been accomplished. By 
reference to the tabulated list of employés accompanying this 
report, it will be found that the greater part of our regular 
force has been in the employ of the Commissioners for many 
years. Their long connection with the work has made them 
familiar with the details of park construction, and versatile in 
methods of accomplishing work, which justify their reten- 
tion during good behavior and efficiency. 
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The working force is comprised as follows: 


One general foreman, 1 clerk, 2 office assistants, 2 foremen of 
laborers, 1 foreman of carpenters, 4 mechanics, 1 draftsman, 
1 skilled gardener, 1 florist, and 90 laborers of all grades, 
including gardeners, teamsters and ordinary laborers. Dur- 
ing portions of the winter months a part of this force 
is temporarily suspended for purposes of necessary economy. 
All grades of the force are employed at a fixed rate per 
hour, and are paid monthly in cash at the office on the 
park. The general foreman and foremen, together with 
such other men as are entrusted with the direction of any 
branch of the work, are experienced in their several depart- 
ments and have faithfully discharged the duties for which they 
are employed. 


KEEPER FORCE. 


The Keeper force is constituted as follows: 


1 Head-keeper, or captain, 
4 Assistant Head-keepers, or sergeants, 
2 Station officers, 
39 Keepers, which number includes five mounted officers. 


There are also five subordinate employes, which includes a 
tailor and a care-taker of clothing, one janitor, one store-yard 
and greenhouse watchman, and two house-cleaners. 


During the year there were— 


Two resignations, 6 discharges for cause, 1 death, 18 appoint- 
ments. 


The latter appointments were made to fill vacancies which 
had occurred during the past two years. 


Two promotions from acting sergeant to sergeant were also 
made during the year. 


Twelve keepers were suspended for various offenses against 
discipline, 
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There were 164 arrests, the details of which are as follows : 


TntoxaGation discs oiise iinet ois cites ahs lou ee 31 
Disorderly conduct secc e. uk ae 34 
Reckless drying sc iisiete ts hyve > oe oe 3 
Hale keeping jf. tc)y eet eate denies ge 10 
Pulling plants and fiowers.......: . 5. Sige 13 
Indecent conduct. wos. 220 Ae 9 
Malicions mischief’. 042). )22).:.' 5.20" ee 2 
Stealing orass. iV ee ee i 
Stealing | sods.s.05 y.c%G ek Ge 1 
POD Dery se welts chu. 4 ssa/o ee eoe Cie ae i 
ASSOMIG 3.8. he) nels ee yiheee 6 «one 4 
TiOUN GING she oiis CSei-0. Sh cd eote Ay 14 
Dogging Visitors... dy 0054. eee 2 
Peddling Ws... 3. Pha ce cise yeh ty Se 
WVaprany. 22 9020 .dMe6 Sao ee os 
Bathing essa heesek elk: Ue eer 2 
PBS pBNeln ch Us Au eve Ie 2 5s een 1 
Forcible entry. oe. ss. dee a) i 
Hiring a pistols 2.005. ti a0 ae ee 1. 
Throwing sticks and stones... +4...) P3aee eee 5 
Soliciting passengers unlawfully.............. 1 


The more important of these were disposed of by fine, impris- 
onment or reprimand by the justices before whom the offenders 
were cited. There were 164 accidents, some of which were of 
a serious nature. ‘These are enumerated as follows: 


Carriages and sleighs).).\6). i oie oe 110 
Saddle horses si. iil \tecn ape er 9 
Diey Cle wie sueenie,: I Ghar Meeker 6 
Mracycle. a. ei gee BORN NEE je tad Oe Oe mb 
DO kaduMg soc pephian ds ba. FY Mel LN ERO 
COastine ae Gees is ccd da) aoe ee 1 
OA seven, tela y <><) cet a een 1 
Mell isn thie Miaikec wee. ot Shaan. Meo 2 


Sunstrolee irs. Be ee ee 
Miscellaneous...... ale’ p ete sete crear cael st ee oes, alee 
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One hundred and fifty persons were ejected from the Parks 
for minor improprieties. | 


Fourteen persons were taken sick; these were cared for at the 
Park, and in some cases sent to their homes. 


Two dead infants were found concealed in the shrubbery and 
handed over to the charge of the coroner. 


There was one suicide and one attempted suicide. Both 
cases were transferred to the care of the proper authorities. 


There were 50 lost children, all of whom were restored to 
their parents. 


There were 12 Park concerts, commencing the 30th May and 
ending August 12th. 


From January 1st to March 1st there were 36 days of skating. 


Of field games on the Parade ground there were 900 games 
of base ball, 150 games of foot ball, 150 games of cricket, 35 
games of La Crosse. ‘here were 750 picnicking parties, to 
whem grounds were assigned and the usual facilities extended. 
Of this number there were 300 gatherings of considerable size, 
numbering from 150 to 2,500. These latter comprised Sunday 
School and Church organizations of a very considerable number 
of the different churches of all denominations of this city. There 
were 700 parties of children, to whom swings were assigned for 
the day on special application. 


METEOROLOGY. 


There will be found accompanying my report the usual 
meteorological statistics for the year. The formulated obser- 
vations are supplied weekly to the Department of Health of 
this city, and serve as a medium of exchange for similar in- 
formation to that Department with the health boards of all 
the principal cities of the Union. 
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Our records are frequently called for by direction of the 
courts to supply meteorological information in legal controver- 
sies. Some needed additional facilities in the way of instru- 
ments of a better quality, &c., as has been heretofore suggested, 
would enable us to extend and perfect this work, which, as its 
value is more widely understood and appreciated, will become 
more interesting to the public at large. | 


Respectfully, 


JOHN Y. CULYER, 
Chief Engineer and Superintendent. 
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Statement of Accounts Certified to Auditor during the year 1885. 


Date. NaME. For. AMOUNT. 


Jan. 


DiBayALOlly scrote ede ai eab ae al Laborers, &¢.... ....... $5,131 68 
IPAS Vs waco ies cvchenceeya ara AUR UCC SUAS INE ALU Ne SM NS 128 45 
IM eset eT MNS WUNe ass yey -sceereieNes Marr avavoNonalba ely dria atl y add Ml cuca abate Rt eeay stall 5,413 32 

2 Rep iR Ny) MAES ates mae NABI Ms Officers and clerks, Nov., 
ie i they: Gat Sine om rise SB nese 874 16 

2 AAT AUS I eC Ov Te RAE eR AE Officers and clerks, Dec., 
DRofel Nes ena AN One UMS HE 874 16 
Oi Pa Nee ted nies, ster OWL Ou LUMA as Laborers, &............ 6,351 96 
lane iN pepvtsre tesa tance ieee stan (0 iy ne TRiL Mls enaiH WyllCirsy Wal Sveaaicraeavay tens 71 65 
Dl VTE MRD ase ae Pearse Re eg at AACA eave ela: El ea 207 57 
7|Thomas McCann................ Gravel yes ea 1,075 25 
7|Peter B. Bracken............. Horse Shoeing oe 220 00 
MGonuisy Dn Becket) vatialvsiy yy Gravel ee op Sie epee 455 30 
VJohn Y. Culyer ................ Incidental expenses..... 63 54 
13\Stephen Stevenson....... ...... SOAs siete sistas cuaktekslels 6 25 
13| William Porter’s Sansa Ne Lamp supplies.......... 18 00 
13)William Berri’s Sons........... Carpets and mats....... 46 00 
13)Pratt TR mete Company... parame BOOS OEISOE ol neicte 48 12 
13 Me in atic sty a PV Aaa CB 46 26 
HDS | MN grits y NN AH rMerae cbhy van Mea aanuin id ecanaven, auc ae ae 41 99 
13 Metropolitan Gaslight Company. Gres ee cn 34 83 
ML MAE CP MNTAN UKCAN URE GSMS CANDID Qupea NN ny ol iatta t's fab tal Me aC eH ae 33 43 
13 poy Gaslight Company Ae Mat eae Sn RE Hed ai ASB - 34 58 
Ue LN RUA an RT a PO Re Rs al DUES, Sasa inca ia ae 40 32 
USI UN AER arial tah ca OE Aree aH PSU TN INASP EL Rag 38 36 
13/W. B. Dayton Sones dauiuas Stone supplies... ...... : 49 25 
US Wels SEN REO Sea nos oocacbameron Plumbing supplies..... 45 50 
13)Hosford & Sons................. Rare) A MUAr are oasis aod 2 50 
TE eG a Nea oe ue SaM na eistey eu crore akohseeioens 9 50 
13|Coney Island Fuel, Gas & Light Colas hela: oe us 16 00 
13) William Bergen, Agent aii eae Coals ea Se eile aie 326 40 
13 4 SSMU Waey to eiral ste shailieg Worats la tekehave anastera elavatel iets 15 30 
13|Edward R. Shipman..... wieialeiss Oats, feed and meal.. 81 75 
13 DANS IM b NCR ey Si Ontades, ens aiuay, 129 38 
13 BPN apenas eve chests a di elbie Corn, feed and meal.... 49 80 
TT VACA NOU HIMES SHINO HLF IUsae soy Se S05 EN eH Oats, feed and meal,.... 78 83 
13|Beers & Resseguie Bar GG Mine ee Tumi bers Nein aieye 94 50 
13|Knickerbocker Ice Company..... Tee cis sighted ee eeu LIG 10 98 
13\@.) W. Keenan, .....255......... Kerosene oil, &....... 65 00 
13 SUN AOA ees Late fve)-8 PO Glass and castor oil..... 3 52 
13 Bo th Inika Okerccr Sg e.o Ric en CIN Glass, putty and soap... 2 01 
13 MVNA VR Date RNceaRS CNS Deity nar Br Glass and oil... ........ 9 35 
13 NUE Sa Sev bMS el cre sals lace al Glass and twine ........ 11 52 
13 ada ate alcyehaieved atch svetoiatsl si Supplies aye aieesaceteee 23 45 
MDS TRU MR Ce MMM Yah Cac regan a Diane A uA Glass and oil........... 27 58 
13|Whitehouse & Wells............. Glass and repairs to sash 40 00 
13/William H. Douglas............. DO SY iN Mae mai ain 3 95 
13 pouty) IWIEINIO TNE yaruii ee arcs Slats and stakes ........ 120 60 
13 NAGA an ar umber. cece: ses. eats 137 60 
13 UMMM cue atistetavet chet evay ats avatar aS: Dome'sashy 673.4565 « 24 50 
13 SA OM EOE S BENNO Sale aia ter Stone boaticnsaccc nese 23 02 
13 SUT OM alee eMC LV A Sleek [MILO Hersek nuatatateinle ale’ aruta she 5 18 
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Statement of Accounts Certified to Auditor—Continued. 


Date. NAME. For. 

Jan. 13)Peter B. Bracken........ ...... Horse shoeing..... ... 

SHE Dima) So Veen OF MAKE) Lieber core thats tethete Carrots: 32.2 ives 
13/Thomas McCann................ Gravel .\1.{. ctsatine gala stale 
13)John Morton & Sons.... ....... Mortar and bricks ...... 
13)Jerome Walker, M.D............ Medical attendance..... 
13|Brantod u@ole:: Sinrscles (Ne ateie ss cl. Keepers’ gloves......... 
13)Henry R. Worthington Noh ogdaue Belt. ss. eee ae 
IS Tsaac Harris eve aoh seule hs eects Hauling gravel........ 
WSF Of ie eee Moe eS dletcle eyes eles ererelets ened "ce C1) ee a eee 
1s\Pitmand: Read... ...-...cccses02 Plastering . : 
13/C. M. Moseman & Bro.......... Horseb’ nkts, ‘harness, ke. 
TG] APG MOU cs as CD i ee te Harness supplies ....... 
13|William Porter’s Sons.........-- Lamps: 4°. eee meee see 
13)Hibbler & Rausch...... ........ Automatic globes....... 
13|Walliam’ Wall’s'Sons®..\;ts5: 2... Marline $: cif anemone 
13 SOCUMALGEOERTR ARs Sat eye Rope iis. asshole 
13 EB ORIBY TPH hats tased Mensa else jaitapots Flags (ici Ase eee 
20 pooh 2 UOMO sO) Seth Ha en Officers and clerks ...... 

SOR eal f Wyck Weyeletenars Glee leer cine eietersieretd Tiaborers; chow eee 

BY i Picctel ih Reshovgavelatre ch vosvere tela Gove CeCe Then eee ne ree 
Ui Re tnkcs le fy epee eae AR EI AAU SiTy ly 
bi Jon RV Colyer rterrtieyrice eee Incidental expenses ee 
5|William Bergen, Agent.......... Goal.) 2ee Re eet 
5 SEAS eAl eee sls decbletnyane cielo cd Sane Lege a he ieee 
Hb EanliG) Coftimisiis santsecs lee cle Hardware .........00+- 
5 S21) VANE NUNSENS RU iLem dite tc gee paloge MME eS cc 4 Sc Aan 
6) BotamiciGandengsey ly usiek 22 )s\<)ie Plants, )&c\.. i. seein ole 
7\Edward R. acta BM areteyaicistays Oats and meal.......... 
LR a EATERS attr rae tel Mueiatiche totes Repenets Oats, corn, feed, &e .... 
A abc sh cts Mil. CERN Lah Cee ETCH )\ Corn, dsc .8 1 capes 
9|Henry Warner :.j).64 Wee sani Walnut ‘cases)o0 eee 
GU ulinia ithe wore Sore ace aveicvayete Timber \.2).o ees 
O12 ste RN RNE: Samed Wetelere Gs aisievece s Lum berx:.\tcs makes 
9|C. M. Moseman & Bro........... Flarness \)-.sgcn eee eee 
9|/Doane & Wellington Mfg. Co ...)Aut’m’clamp b’rn’rs, &e 
9\Frederick Loeser &Co.......... Muslin tia eee ieee 
DICOLE BGO 2 peel Batee or aisia eis Boiler supplies......... 
9)William Wall’s Sons............ Rope; joe hee ae aiae een 
9|William B. Dayton & Son..... Supplies for stores...... 
9 is Nay SRI ts! ctn' ys Store supplies.......... 
9/Orange Judd Company . ...... Brown Forrestry........ 
DIS. Vi. Plaseman Aas i. sci... Colic Mixture .......... 
9\Charles Zeller, Agent........... Plants <\.i./6). steer ee 
1O|Hostord \aiSomeseeyaee sects ss Stationery ...¢ aeons: 
10 AS ai MIN RRR SRE TA doh one af SERPS ce cre 
LO] Sk yee ERS ARE ME Ge Ne ecg oo. Sa ee 
OP ys aes cet ee el Gee (Ua eet eters) 5rGiled ot etki] er phpsbneae me ARM TePe e n eaeee 
BOY ey) ai Ma are MR en Ooi PRI Mer te a 
OY Pa cee NOE We yccte pas elanticee 0. Srl ae rei at er 
OT ie Ua Ma ges ERE. ue sth RUC E yates | ye es 
TO NSS RRM Scar aie ee ts 7) aa eg 86 Cae oe am Blank books............ 
10/0. W. Keenan........ Zp enters Se Supplies 3: eceeee 
10 SUES i RT Tatas ok Soon le eatane Gak Home Light oil....... : 


AMOUNT. 


$160 00 
16 00 
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Statement of Accounts Certified to Auditor—Continued. 


Datx. NamMt. For. AMOUNT. 
tebe LOW. W. Keenan! 208. ee i decc oe Sicnalkoil ee wee eser $49 28 
10)L. Brandeis & Son .............. Plumbing material...... 18 97 
10/Brooklyn Daily Eagle ........... Ire hatabaye We no Banc AN Ai 18 25 
10/Metropolitan Gaslight Company. .|/Gas...............0605- 38 15 
10/Brooklyn Gaslight Company ....| .. ...... ...----ee- 30 10 
TCH 2 eet SRA aie iy Wah tes eds SA eS aN VES ag RY Pa PRR PR NR 43 40 
10|Pratt Manufacturin g Company. _|Naphtha Be as Soe 45 59 
10 Be : afail itu ncctsiesteps er etalee ikey ats 45 59 
10|\Janes & Kirtland ............... Grates k sedans 43 75 
10/Gillis & Geoghegan............. Labor of steam fitter ... 4 62 
10)Union Steam Printing Est’b’mt..|Printing .............. 4 50 
ROME Baden Agents lee ibe ks) el IVa Sie as diss eels ciea ots 10 00 
OCR SaMOrd Aa WC Ny oct Dials for register ..... : I 25 
LAD lias eR WS apes a Recisten ah kk ak acne 100 00 
6 Beter BU Bracken...) 0.1.12. Horse shoeing.......... 105 00 
Sea hips wile Cobycornee eee ae 53 90 

10 pet Sa Hele Repairing harness ..... 97 3 
AS i eo TREMP eC me aa Yellow turnips ......... 11 25 
AEDs ae OMEN ee MWh ISR GH LO ak Repairing tools......... Sib Wal 
10|Pay TOD AM oR TC Officers and clerks...... 874 16 
Mangeojsohn) ViiCualyers 005. a6. oe. 5: Incidental expenses..... 56 76 
ane OUR ec Re etn AN) Need ue ale CECH NE ais iy: 7,221 60 
IMME MLA SH Ses Sipe ects Teday shee odenere scala SP Scpialeee Vig hgh ocala eo utaripatabiat 81 80 
GI bo asi Wn ae cher ese atic gee IaIn peeeat ita I MMUIRaS nS ae aa LAs arse 171 81 
5|A. W. Shadbolt & Son........... Wagon SUP PIES eee 76 57 
5|Pratt Manufacturing Company...)Naphtha ............. : 43 39 
5|William H. Douglas............ INST ee hay Seared oli 3 00 
5|Hibbler.& Rausch. ............. Automatic globes....... 72 00 
5|Edward R. ae AUR SES Feed and meal....... : 21 00 
Tete WR MOMORN STU TeR I snr uly cb au bake RSET TA A eyROURN US IRIS Ge Me 4 95 
SME Remi Pere Ae Gah 8 Viel Sie ey tesele Sse OF Rete eel AO Pren ea miles 100 88 
5|Hosford & Sons............... SURO ASG Sh ecaeaouc 5 45 
5 SEs) NEO EER AA CE ee ee APL EIR AN SIRE ee 10 00 
i) NANG mea cw Dee a ale RR OUT] Vie NR Sea eRe 12 75 
SURE RRR CL SHAM War Slat Waiae tee Sane Mab OR anv Niece ede araiaagia'y 4 75 
eB ONT (pala ts coe ee erga ee AS Le MOU Mine Tt Mala Uae ks Brae aes 58 50 
5 STs Hl ON els ic iets ot a ea PM We Laurea Wa ate 14 45 
DI OMOW Keenan ois cias gue ecg Et OTUs Chenu ae os 22 50 
5 SRL Mud ar asep esa oie ats ehh Ca cue Glass) yee rai a Sh Vals ass 3 50 
BBS (Sah eo aS ed MORAN IS ae ae a RMR Kerosene oil........... 14 77 
CB) NSA ese EN ctu Gee eA EI gH LEN a EE Home Light oil......... 7 50 
5\Henry Werner ............ 200.0. IPMS SELES alate eielarste oa 84 00 
5|Metropolitan Gaslight Company. .|Gas............ ....... 35 35 
5|William Wall’s Sons............. 10) SIRE GEM EROS On tom ee 10 32 
5|/William Porter’s Sons...........\Lamp supplies ......... 1 50 
5|W. C. Vosburgh re Company./Gas fixtures............ 139 14 
Globes yee: 2 00 
5|Hosford & Sons - Stationenyeneeeenacude oe 7 25 
CY] Nia Ua hr Sree a OS NE Ul A SHS EO IASG 32 70 
5 Brooklyn ‘Daily Marlee siete Prin eye Goya cto a dne 2 00 
5/Young & HMlhott........5........ Plant sty paps els econ Hie 8 90 
B[damnes yey Ear Geass sree uns CHOC Gee Hote aiiiatate 5 00 
5|Frederick Loeser &Co........... Suppliesh eas eee 8 66 
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Statement of Accounts Certified to Auditor—Continued. 


Dave. Namr, For. 

Maz’ >6)/Pauli 0 #Coffins es aes ad oe Hardware)... 2 cite deettte 
Sohn Ay Scollays peed ce sce Rep. green house boiler. 
5|Guiseppi ‘'agliabue ..... .|Thermometer,.....,.... 
6| Charles Lorenziec).\ci.0 ieee cheeses Tobacco: ... hyseeaee ae 
5|)Jones & Kirtland......... h PR TronvRods,. ences sue 
5|Edward R. Shipman.,........... COrD soi. costs ane oes ene 
5|Stephen Stevenson........ ; SOBp? MGM Stearn 
5| William Bergen, agent.......... Coal. oi\s'2 nid thes Cee 
5|Watson & Pettinger. DH Ri aeabchalee otis Laimber : i4/4'/u uae 
o| Beers: & (ReRseg ule Eo e ses. cies oll), ele at ee alee Bi eo 
5\Town of Gravesend.............. Taxes on gravel pit.. 

17] Paydoll Sarees By eis aeiataerd Officers and clerks...... 

April 2 abe MAM evateacotera Acictntortpauadeveted sya)as) a ahs 0... os Pee 
Bl irs, eval tustae ios b aie eae e Bie hye wiacale etell|\y Eitan 
Davie Wc sataste At x Zegebeteh toler stoke teal cttee: wis acc] OOH betevey 0) HN aaa 
2\John Y. Culyersc se ee A Ny. Incidental expenses..... 
6) Panli@ i Cofhite- merci vienna a: Hardware’ .\.:/:s4:.pecesee 
6/Harris & Stilwell.... ...., Ambulance service...... 
6/William Bergen, agent........... Coal. 2:00.46 cae eee 
4 Edward R. Shipman ............ Oats, hay and meal.. 

6 Andrew A. Smith............... Office expenses. Ac adn 
7|Dr. Jerome Walker............. Medical services..... 450 
3 Hogtord & Somali hee Vesa Indexes * 3: Sti eaeum ate 
PELL ee ey aI Stationery): 25 qneeeeenee 
8 Ge Keenan, caraneh viv ce Kerosene Oil..........0. 
Tasks Croc REN Pat Mts MAGI RL Sick, ie te Parlor matches......... 
Sieg t ac a b ikea hae SeuetecetOe hae Cee Alcoholin.gi.icc mee seen 
SNM Ke Pepe wins fats CARR opera tat Glazier’s po OAS. 
Sid; M. -Moseman &Browieli sc. 1 fo. u ue.) 
8|Union Steam Printing .......... Printing. ig Sletsialeo eto Reant eines 
8|Pratt Manufacturing Coe bess Naphtha.. 2) Sepa 
8] William Wall’s Sons............ CaNiVas).;.\.i. «sos senses 
SIA Vi enolt. Ne Sulmnoweene seeks ‘Tracing ioloth:). 7 aes ee 
Oltarry Werner,..oce walunet sce sus Hiekory: \.. 5. \jcie setae 
BIE MRCP, Cima al aie, big Pine: 02. s/s, ese 
8 Harry R. Worthington. ........ Rubber packing ...... i 
i 5 eet eae Gas Light Co.......... Gas) 5.0. ice ce eee 
Shelia teh bic (RUMEN MUG RREN EE Gite ie Gait uae & ccotly neers Pierre ne fh 
| ee Ee CAML CNR Wir ieg Me rie M Ia Ley a) 
8 Metropolitan Gas Light Co...... So devlastone eae 
8)/Union Steam Printing JOE Laven a Hl OER AriciaeGIOOn2e Oo. o ble 
Si\Richard Dudgeon i): i caakod eee tee iid et a aioe 
8/L. Brandeis & Son.............. BaSitl.i3 5 ci Apis entero 
SIG: W. Meenan aces. tc cae Castor oil) i. 0... Sie 
to hy OR ire dance eb CL ee ere oe GaBS s h2\ei2iats 20 See aeeee 
8|Richard Dudgeon Meriecencukak Hiring hydraulic jacks. 
8|Metropolitan Gas Light Co...... GAB. aise wicks betaine 
8|Brooklyn Daily Eagle............ Printing ...0ci56008 ae 
8|Metropolitan Gas Light Co,...... Gag. idee. Anion oe ecuseet 


Amount. 


Datr. 
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Statement of Accounts Certified to Auditor—Continued. 


Name. 


sere ee weet ww et we ee 


Se Cc ec 


eee eto eestor ee ae eee eee ot 


SSMS GMSTOOLS «oaseisicyela vedo sie rel- 
10|Prospect Park & C.I. KR. R Co.. 
Raver oll. ey toeeueeieys senicitole!s. cree 

Oa a. 


ee eee tees te ete eee es ewes 


Or or 


Ce 


Pe 


12 Moriah Vai aces Lia eee As 
NER ua wisne saltascectsl site. we se : 
PAPE On Comm). absence sees 
iG Hee Hawkesee eyes 


1 
13 
13 ue 
NS BOWE G OLE M es srk teva tls 
ts Edward R. Shipman............ 
3 as 

13 SUIS EN MONE the een 
13}W. B. Dayton & Son. 
13|James McLeer, P. M 
13|Jones & Kirtland 
13 mi ihatlo pat tag Weer rately Ea ey 
14 Pratt Mig Coss ss... eee ws ees 
J4|Hosford & Sons. 

14\C. M. Moseman & Bro 
14\Hosford & Sons................. 
14|Beers & Resseguie. 
14)Peter B. Brackem...............- 
14/Brooklyn Gas Light Co 
14/C. C. Martin 
14 Bruce. & Cook... ..65.. 60 25505: 
14\Fred Loeser & Co............... 
Wa Bracers; Cookie i skicawle case. 


CC ee ee ry 
ee 


Se ee 


eee tees ere os 


see eee eee 
et 


i ee ea 


rc 
see eee eee 


14|Wm. H. Douglass... .:......:. 
14|Hosford & Soms................. 


CC ce ir Pd 


14|Pratt Manufacturing Co........ 

14|Hosford & Sons................. 
14 BR NACL SURE ets esi eo aE aE 
TA CR OWistKGemame ey i eee 
14)Peter B. Bracken............... 
14 ae I A as Ea ne 


For. 


Home Light oil 
Alcohol, &e 
Horseshoeing........... 
Boiler supplies 
Safe 


eee eee ecese 


er 


seeee 


Carniacehinebe still 
Balusters and pine 
Pine mouldings ........ 
Posts, mouldings, &... 
Mouldings 
Trees 
Ey amd mica eery ier. 
Elaiya Comme Sieh ey Sena ner 
Stone supplies, &¢ 
Postage stamps 
Scttiecwlegs saws ee ace 
Roller sections 
Naphtha... 
Stationery 
JabHeey doo can odonee 
Book for Auditing Com.. 
Lumber 


Se cr 


peer cee eee ss oe esee 


eeecoe es. cob esos 


N.Y. &B B. tickets... 
Copperid&crse nr aaaseie ste 
Mushn 


see eee eee coe trees 
wesw ee sere es coos 


Ce re ee rd 


Drugs and medicines.... 
DIBIMOMEMAT: 46 ou lbaoooc 
Kindling wood...... ... 
tlumbing machine...... 
Paints and brushes. .... 
Naphthayeneaceer aaa 
SERMON O55 Gocoues 
Pamphlet cases ....... 

LEN CONS bo moo bemos one 
Turnips, corn and carrots 
Horseshoeing 


ecco eee scene 


Amount. 
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Statement of Accounts Certified to Auditor—Continued. 


Darr. Name. For. 

Mity?;, 19|G x W . Keenan ost? otitis ss 28 White lead, &cev. S22. 
19 agtdh Din AU aD TRS aS Gio chs ihe copes Window glass, &....... 
LS) kG I See eMC BR DEL nieaeeanh: rs Painting supplies....... 
LO) Ral at Py Misc nde teen ek ie a Muriatic acid’... 2. ge. 
LOT Vip aes bei beehives Sete telat faite Turpentine, oil and paint 
1S | ARC WIAA Tues Clg ter ge: rr Bes Ce My eal gee aie ee Boiled oil, &c¢* J. Sennee. 
OT Nie ras ae Poe tae cade he ld oe Oils, paimts, &c.. see 
OT gDittere ticterti, ) Wehinndate Rape RSIS ep ences lalate bios | a nkshet setae Raee 

TONE.) Hawken 50% sees seg. eae habor,.(&C.1.centgceeree 

19|Hosford & Sons...............-. DlatLONeEY, ss is eee 
19|Metropolitan Gas pent Company|Gas 5 2 -. .%/.'.- peek eee 
BOF ee likey eh TS REN INE 
AULA IN Baneit: aurea heat Engineering supplies.. 
19|Brooklyn Daily Hagle........... Printing \3/:\t\0c8 eee 
19/Beers & Resseguie............... Lumber... 5.222 eee 
TOA EY Hewes Cove eet. sdk. Flower Pots. {:,,200seus 
LO) Wim. NaI Si SOTIB II? Hern versl ve melee Ropes each eee 
19|Rubber Sie Company...... Hoge? i), 3.1 
DO RE RAE GPT? |) cre siete a toler) Se eRe nee 
LO abirnd dela hy Rete ek PALANAN ie tet barcerste Rubber boots........... 
19/L. Brandeis & Son.............. Plumbing supplies.. ... 

19IC. M. Moseman & Bro.......... Elarness.,:\..co sehen 
LS) Pe oe ee Ean ae Merrie vere E AG Sky Ss oe 
1h Or het ee ee rinrmririnn (Oe ean se on os. 
19|Union Steam Printing IBIS Eiseseteters Printing \ og 0 etaciateieiadeeate 


June 


19/Lhe Smith 'lruacking Company. . 


19|Brooklyn Gas Light Company.... 
TD) Pay Roll.) was cpiae ee ee eisict) ae 
Bi bedi’ hie hice CR RRNe RPI asc ae ene 


Ce a 
ee ee ee ee 


John WRG oliver i Vee ok oc 8 
Wiliiam Bergen, Agent.......... 


5\Edward R. Shipmanesv sil. hel 
Aware PN Nakties 
ldniges He Wahab Valet vis vc. 
pannaice OO TTI, CERCA Niall o's folate oye 


Cr Ot O81 Or Or Ot Ot Ot O1 Or OTH DO DO SO 


_|Moving | trees and safe... 
Gae! 


Ce ee ee ey 


sew ane 
Se 


Incidental concert 4 
Coal ...sc05 Se ee eee 


Ce ee | 


Ce i ee a 


Hay, oats; Ge tse etee. 
Oatsand corn! 7. vente: 


ee a ed 


Pine mouldings........ 
Marine: clock y.720.08) 
Hardware 


cy 


White glovesand collars. 
Broken stone, &c......- 
Lumber 


ee ee ce 


Ce 


AMounr. 


$57 75 
37 43 
60 40 

3 75 
73 75 
7 65 
71 36 
24 57 
34 00 
6 25 
30 28 
17 68 
59 35 
13 25 

374 23 
54 00 
62 41 
49 34 

3 30 
30 04 
35 82 

112 50 
49 00 
24 00 

5 00 

30 00 
12 15 
874 16 
1,300 97 
9,886 56 

620 80 

718 50 
160 00 
53 30 

214 20 
30 60 
61 20 

147 90 
30 60 


Date. 


June 


July 


BROOKLYN 


PARK COMMISSIONERS. 
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Statement of Accounts Certified to Auditor—Coutinued. 


NAME. 


ee er) 


Sees estore se oer sane 


a ee 


Ce ry 


Wm. B. Dayton & Son 
Watson and Pettinger 


see eet eens 


- 


DD AAAADARABAABARBAAIRADRWIABBWAWBwAwAWRWAH 


Hosford & Sons 


Thomas Pierson 

Pitman & Read 
Pratt Manufacturing Co 
Wm. Wall’s Sons 


The Smith Trucking Co 

Charles Johnson 
W.B. Davis 
Stackpole & Brother........... : 
C. W. Keenan 


ee. eee wee 
Se ee 


eee esse ees ee + ve oe 
oe aed 


Bieuiya Daily Reels A SehAr a aS 
Union Steam Printing Hst....... 
Metropolitan Gas Light Co 
6|Henry A. Noble 
6/L. Brandeis & Son 
6|Harris & Stillwell 
6|Peter Brackin 
GHG. We 
6 
6 
6 
8\L. Conterno 
18 
18 George GG PUN bance eee 08 8) 
22|Pay FoI AU LI Con 
23/L. Conterno 


ee ray 


ee ey 


Biwpeayeey lea Spen*)\¢ nlcialeje ele. 


eo ee ed 


weer seer ss see aeece 


Ce 


2fPay roll.. cra oe a 


CC ee ee Cr ery 


CC a a ee i ey 


J ohn AAs Culyer Nestea ane spa etc eLe) 3 
. Jerome Walker 


ee ee 


a er 
%y 
er er er) 
Se es 
rs ean 
see east see eee ese ees 


er ey 


eae 


= 
s} 
Ue} 
cu. 
a 
= tap 
E. 
tg 
5 
i) 
5 


eree es dee cee 


Whitman Saddle Co..... ete aces | 


For. 


Varnish, shellac, &c..... 
Whiting, oil, &........ 
‘Plumbing materials 

supplies 


teres 


Tin roofing & ‘painting, . 
Lumber 


eeeesetr eres se eeee 


ee 


Stationery supplies 
Shears and clips 


eee se cee 


Naphtha 
Seeds and ag’l. imp’s... 
Clipping shears 
Trucking curb stone.... 
Painting flag poles 
Repairing wagons 
.|Engineer’s supplies 
Paint, &e 


see reseeee pee es 


Pe 


cece tet ee eee se 
ee er ar 


eee eee ee ere eee 


Gas 
Excavating eR 
Gas fixtures 


eee eee et tem e ee 


Horseshoeing...... ay i 
Med. attend. sick horse. 


Unloading gravel........ 

Music—2d Concert ..... 
3d 

Printing an. report, 1885 

Officers and clerks....... 

Music— 4th concert..... 
5th 


Blue stone coping, ‘ke... 
WiaWOTETS Ose cieylelyieice 


sees eee et ee 


esecnes 822 e 


Incidental expenses. 
Medical services 
Maborersycceet eee 
Music—6th concert 
Police helmets.......... 
Re-bronzing flower vases. 
Hardware 


seer eset eee e ss eee 


AMOUNT. 


$24 65 
45 47 
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Statement of Accounts Certified to Auditor—Continued. 


Date. Name. For. 
July 7/Edward R. Shipman ............ FIA YS. ..s%' st. oan aanaeer 
pinhead vets Oats; 0... ).n ose 
7 Metropolitan Gas Light Co...... Gas... deisel beste 
a ig a alayera'l| Wvee, Gb aietbys (lai tare ne fe ene 
7\Pratt Brothers..........--.e.00- Plants’. .4).\ccs shee 
7/Brooklyn Gas Light Co.......... Gas, (2.1 0) ieete eels 
“i Hostord BrSOnsy hey) jaceiite tee alee Stationery.......... Ae 
TMB eI Fe LWA aeheteTse ratstaloe are cereie Liat)! 6 one ERO ees 
7|C. M. Moseman & Bro.......... Harness) \.'. 3.4 Sshsanteteene 
7) Wilson, Childs & Co............. Iron tank, wagon, &c... 
7|Beers & IRGSHELUIC: syccfelalelelelsiawiaiels Hromber ., .).<atdini abet oie 
TAGE Gt eHee SOROWA ga Matcha tahayalatate 5 -60sI/ 0,0 Alen gets Rk er rrr 
7\L. Brandeis & Son.............. Plumbing materials. . 
7 ate Gas Light Co BIB) oy Jail c ieee eaten 
TAVRV ING ANCL ME NRO AE On CDRP RIM BIEL BCE Ia OA cao a 
EN iS BON DI A MON a be NE IG DUCT As eS At a 
7| Brooklyn Daily Magletteyss 3 (Printing 3413. 4ee eee 
7|Whitman Saddle Co. ........... Harness; «)...8c(eaaeeee 
HR EUR VAT enpac (Can cistra sate Mids lores Rep’g mowingmachines . 
iiJanes & Kantlands eee gion ce Road grates and frames. 
u YAU NN Maree U cate Pattenats ayn Lantern pieces.........% 
Wine WialllsiSomp era inten ieva <a Water, casks.) ocak eee 
“Janes & Kirtland... ijs.s6.. 2... Garden rollers ......... 
“Watson, & Pittinger... 3.052)... - umibers.\/) sees 
CUELOSEOT ORS OMB is es Ania ete sheets Stationenyane ve cee ee 
7|James McLeer, P. M..... ...... Postage Stamps.. ; 
7|Pratt Manufacturing Co..... ... Naphtha,.)).); Regen ae 
7/C. M. Moseman & Bro......... Harness 3), iehcneeeeeee 
7|Brooklyn Improvement Co...... Dockage);\.):toc. ek peer 
7|Pitmean & Read.. .......|Repairs to Park office... 
7\Pratt Manufac turing Co. Yes es eee Nene alla) ANd le ANE ae : 
Lidacab) Gye Mim or oir. Werehneiden-ls 6 as Lamp globes, &........ 
Al Bs Die LOPS IN AN Ne evaaveleret os 4 Mar hrs), .).)./c/cckuaeee ee 
7|Joseph G. Pollard... .......... Belgian rammer.... .. 
@|Ehenty) Wermer sito /chents te s/6 4/2 Signs... ow.o 2 cl oneeeee 
7\Union Steam Printing Est’ment.|Printing ............... 
“(iElostord Ss) Sons). esi estes Stationery. ;. len sees 
“7|Wm. Bergen, Agent.......:..... COR oye aera bale aan 
RiG2W se Genamenwes: see mer. Cut: Whines... eee 
7 PeluxnCampbolly ees a) piss <rereiaic Trongibipesenucs athteteys 
iC Wes eonamis ts veneer teliae. Brushes\;;/sicjs|s «seat 
7 LATER A TRS Ruse says Seale ht pe Wiiting:5. ()..o.t). eee 
SVP UECOLLS sana ahr vee Ta ali dea Dig borers, |) &Ci 25. ose ee 
15 | bi Conberno; iui ety os ia Music—7th concert... . 
Al Payy Roll aacisse Ekle meyers Officers and clerks...... 
DU Dr: Gonterno auneirorideyshateleiere Music—8th concert..... 
7] DIA EES epER SAAS Ss ps Cae a tn Music—9th concert..... 
Aug. 3 pal Broil ean eee uuu oe Laborers, &6c\o..6e eee 
BNA RUM Oop hartford ih) te ee aa ae 5) dh wid Se aR 
SIs aniensle {ele Ueerat aah. Music—10th concert. 


Is Pobre Oulyercosne cece. ee 
13/L. Brandeis & Son.............. 


Incidental expenseés..... 
Plumbing materials .... 


AMOUNT. 


Date. Name. For. 

Aug. = iby Brandeis & Son... 3.5... .-.-.. Plumbing materials..... 
iE SAS EMMRU 8 SPU EER Slay 
13/Pratt Manufacturing Coe sy Naphthamrrricceeat ease 
13|Metropolitan Gas Light Co..... Gast sire Sysrid figs Lak 
13|Union Steam Printing Bstabmi.s bP rintimenye ago tose 
13|/Rubber Clothing Co............. EV OS Ger Baas evap stereo Ne 
13|Stephen Stevenson.............. SIO) Daten his lop Aad 
HOI AW). OCTIARN 282.78) .)2 2k Fa) elses IWant ey Sar aaa beet 
PSDs Temples tokamak so! Reyer aie ee es Cnet Baad 
13)Edward R. Shipman............ Oabs ier GUC ae Ose es 
13 MD Ere eet ie urs eul a Aa Se Axleyarease yee sigs 
13 BER UED Unc tiene eratcheted Saves My ar Oats, feed and meal..... 
TS) te ye eT AIM AT AR nn Ee eee apopil | ye way AE A fe Pang bap cee ate! 
13/Wm. Berri’s Sons............... TSS Spice pote ne Nyce re 
iD resp Hi Milem Cowes ou se oe oa) 0). Pinion for mowing mach. 
HS Weve hlAGeman /oqassdts css: Veterinary services..... 
TST Ce \N/RU EG GYev ary 1 et es cee Oiland matches....... 
HUES Ian grees eae eae Nee Ne Fa Us fo Supplies ...... SEE BIA 
13|S. Henderson & Son.. ......... Use of chairs........... 
HS apr Hopper aces ets els Use of camp chaiis...... 
13|/The Brooklyn Gas Light Co..... Gas ines Sn eal Ee speisten 

a Mewcomp 1d) Cone os) belie iy. Le Helmets, &e ... ...-.. 
13/Brooklyn Gas Light Co.......... GST etree ete ears 
13|John Morton & Son............. Cement and brick....... 
13/Union Steam Printing Estab’mt .|Printing........ ....... 
PSA Cy Cottinas aiceeeaeiss cis loess Hardware yienwen ec e 
13|/Mrs. A. J. Jenkins............. Repairing flags.......... 
13/John Morton & Sons............ Plaster, cement, &c..... 
13|/Brooklyn Daily Eagle........... Printing HS Rea Meine 
SE aiyAtVOINSS wy emer Ie hicas siskiaek Officers and clerks...... 
Mey CONLETNO sya: et oa ae Music—11th concert.... 

SUL OED MAE ah os ts ee) cera Aa NIN Music—12th concert.... 

Sept. 3 Pay Roll seeps ds oe a AS Laborers, &........... 

BH} CBA RS cease Rtet A a a te des eu eR 2 cfs WAS Ce pny 

3 ied EIS Re Sd ei ay Ls ee gee BERR LAY RANE Eran 
1: A. W. Shadbolt & Son........... Wagon repairing, &c.... 
BG ram spy Coleu cou cmuatyy tiie White BIOVES a Nese sisi 
15|Pratt Manufacturing Co......... Naphtharyaingsee) an 
15|)Wm. Porter’s Sons.............. Haas Hodis een aes cele (eae: 
Wan ern DOUgTAS |. vee sls cicioes WitehvHazelbe aii exe: ) 245 
15 MHostord, dé) Sonusah yee. Ln! Blank books............ 
LE i? sii enh igen A A eet SUE URMOIES Blank books........... 
15/Edward R. Shipman............| Oates Soa sei tele Pres 
ee ay eaves se penne Meath opyul ih Feed and meal.......... 
GSC Ws Keenan. 5208. Whiting} ets 5s ees 
15|Whitman Saddle Co............. Repairing saddle, &c... 
15|Frederick Loeser & Co.......... Supplies yayaecien hi ciaae 
Ley NS Be aie Oe a inn Te ee rig aT PARR NAR ESTE ce OU CURES ANS 
15/W. C. Vosburgh Rifoy Cone Nae: Lamp chimneys ........ 
15|Patent Water and Gas P. Co..... Water Bie ReeeSier a | alee 
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Statement of Accounts Certified to Auditor—Continued. 


15|Brooklyn Gas Light Co... UGB create a en PAG et IR eee 


AMOUNT. 


64 


Date. NAME. For. AMouUNT. 
Sept. 15/Brooklyn Gaslight Co........... Gas\..).c)4 2 qa eee eee $11 70 
15) Raul GP Gottine ie ve tiie. s)see Hardware... 2c ceeeiee 3 55 
1O|Nioe¥e \Refinine: Connie. sea-ice Engine oil....... Uae tn: 37 50 
15/Pratt Manufacturing Co......... Naphthai: seinen ee 42 71 
15|Metropolitan Gas Light Co...... Gas. ..::. t.2chk Rane 30 80 
15|Edward R, Shipman............ Oats, corn and meal..... 57 50 
15 Bah ety Bahl) TREES Sha ki gts Oats)... aisle) eee ees 32 00 
Lb Johny Vea Culyore ein tera sarucues oe Incidental expenses..... 45 75 
PAL Eth gh 0) U xaepes Pay aeel 3 GO, OC eS Officers and clerks...... 874 16 
Oct. 1 fe ie Vee Pore SMOELS mr oOa re ate Ruston haborers: &icuaseemese nee 4,098 74. 
1 wb, ota els aie ee RAE Cie tell lk) Moi ye rr 42 00 
Dh gee ch rciehee Aa AER Sakis ca llibl ovat hl a 1,263 12 
ae M. Moseman & Bro. ........ Harness... 0.0) se eee 26 90 
6)Metropolitan Gas Light Co....... Gasy 6. 2D 18 38 
6|Edward R. Shipman,........... Oats and Meal.......... 52 30 
GiigaaeiKines, dita: aed arcslte re Repairing harness...... 11 00 
6;/Whitman SaddleCo............. Harness .\:'\s-t10- eee lee 1 75 
GHAE Vie) BenGOibine We wclctelela's craks «> Drawing materials...... 25 55 
Gi Hosfondda|Sont)« seston e es see Tne eee 1 50 
6|Henry R. Worthington.......... Tube brushes ... ...... 4 25 
6/National Meter Co............... Repairing meter...... 60 
6iJames McLeer, P. M........-... Postage stamps......... 20 00 
6/Brooklyn Gas Light Co ......... Gas’. See 37 80° 
6 wi WARIO, Vay MMtelete ao eres lll pavehk Suctae oc aC anne ee 3 45 
6|Brooklyn Daily Eagle .......... Printing). -\rcicseae meee 3 50 
Gh a ON iain Pe RAS AS he Oe 5 25 
6|Pratt Manufacturing COTE Ra Naphtha. . LY say 42 92 
SIC. Ws. Keenan.) jel etl twes 2 kine Crude oil and whiting. . 27 35 
6|Edward R. Shipman......... wes |COPG tic Shee 25 00 
ek Gals RN eat Oats, feed and meal..... 91 25 
GlOn las Ca inet eee ba Coke Boiler supplies......... 35 00 
6 sc a ane ah Gas Light Co....... 1 MORIMESIRP LY ci o'2 oc Glas 16 10 
Gh NY Phapoigentctes ato ONE cu Cueto ae cnetcle teh es er 24 33 
Ble Tg Pale el cPeeayhs altel Hs Tdeeare tall zevcararceeletery oie eee 13 48 
6|George W. Lyon A eis ehetrnt eta erste Wagon.) 7s eee 60 00 
6/George E Mason.............. Lettering sign....... .. 15 00 
6|Metropolitan Gas Light Uo...... Gas. ..2svsioss Lee eee 27 13 
6) HosfordeciSonsqyasie ene cce cer Stationery.............. 4 75 
(S) Ae nara BOM PARAL BY got SA NPR ee MIU CREEL he = 8 15 
ae . M. Moseman & Bro.......... Harness. 35.2)scty aoe 3 75 
Beets terre suf! lieley WN hee Ste aac 7 30 
¢ Ti Hy Dahimancseit. tah ou Hore . 23). eee 150 00 
6|Dr. Jerome Walker.............. Medical services....... 60 00 
G\Johm Ye \Culyertt5. 2 tack cls sie Incidental expenses.... 34 96 
6|Baker, Voorhis & Co.. .|Session laws of 1885..... 2 00 
16 Williamsburgh City Fire Ins. Go.|Insurance.............. 196 84 
TG! Pay scold hci we aareavlets tates eels Officers and clerks...... 874 16 
Nov. 5 Do SAP NEC BV Ae HES 21 FA Laborers) &c.. i) eee 3,795 65 
11 sf Bo AS Gea icin Grd CC COO eee delle (dE Aidishie ste IO 139 65 
11 sith Mibraleieekanteepeioml tach teeta eferalen RA WT yas so bas 1,110 14 
Bl Pee, AREY Re a LE (i 698 51 
11|John Y. Goyer yes. eatin aso ah Incidental expenses..... 50 28 
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11|/Brooklyn Gaslight Co........... GAB 08h oc be oe 30 75 


BROOKLYN PARK COMMISSIONERS. 
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80 REPORT OF THE 


METEOROLOGICAL OBSERVATIONS. 


Latitude, 40° 414 North ; Longitude, 73° 57” West from Greenwich. 


Height of Instrument above the sea, 220 feet. 


METEOROLOGICAL TABLE No, 1, 


Table showing the observed height of the Barometer, monthly, 
Jor the year ending December, 31 1885. 


Mean Mean | Mean es 5 = ; 

Monts. at cat =| at aie a | o 

yaa Di Soe) BS eg Ra 4 A q 

| = a = ° 
VANUAL Vs cs | 29.856] 29.852) 29.931) 29.880) 30.466} 29.164) 1.302 
Rebraanya ci asc. 29.773) 29.748) 29.781) 29.767) 30.183] 29.263) .920 
Miameh niacin cae. 29.843] 29.817) 29.855| 29.838) 30.159) 29.394) .765 
AvOTIM Sy timan in ccc oie 2981 29.782) 29.790) 29.797] 30.282) 29.323) .959 
IVT gy ASR i eran 29.711) 29.692) 29.700) 29.701) 30.007) 29.453) .554 
UTE Dae oat em cere 29.778] 29.762) 29.764) 29.768) 30.002} 29.082) .920 
Aj nl gener Hee a 3 29.740) 29.727) 29.752) 29.740) 29.970) 29.551] .419 
AIOE Velev e eivele 29.761) 29.734) 29.737) 29.744) 29.997) 29.519} .478 
September....... 29.844| 29.824) 29.855} 29.841} 30.097| 29.405} .692 
October ews 7: 99.797) 29.769} 29.795) 29.783! 30026) 129-088); 29388 
November. ? 2), .))! 29.771] 29.729) 29.758] 29.753] 30.082] 29.150) .932 
December .......| 29.795) 29.748] 29.779) 29.774) 30.382] 26.976] 1.406 

d | 

AMO al Mea aby AL Mee nee Sena ecuen nue PN OU Re rs 8 3.5 5 29.807 
Annus limean ab 2) sy eine e eke de ciss tualsreete ble wie bis Deo lee eae eee 29.765 
Amnimal mean sat P Ly ME Geet ssi Uicissc eit any ois @)cieve tb © sieie etc oe eee 29.791 
Annial mean ot 365 ObservatloNss,.'s2 ss else see acne sos. teens ieee ieee 29.788 
Maximum, (Sanuary Or Eanes ae cies ote he be be eiesintick + ive aerate eee 30 466 
Minimum) December a. sate itd Assia yates Ueleeieci testicle see Ct ee eee 28.976 
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METEOROLOGICAL TABLE No. 2. 


DRY. 


Table showing the state of Thermometer, monthly, for the 
year ending December 31, 1885. 


Mean Mean | Mean s = 1) 
Montus. at at at | I ©. 
7 AS Mia? Po Me|9 Ps. 4 a = 
= = 6S 
CPW OIA Gy ed Biss emer 29.20 | 34.35 | 29 20 60. 8. 52. 
EDEMA cease fae ee 20.85 28.11 24.21 46. Pe 48. 
Vaca eep eh east PS a 26.52 35.68 31.43 58 5 53 
ANT ove GIG 5 Sie es Ree een 45 40 54.76 48 20 82 38.5 43.5 
IU Te ays Sih es ea ea 55.08 62.83 55.68 83 40 - 43 
EIUDTVS e eee ate seen 67.39 76.54. 67.55 86 55 31 
TULA 78 2 a see ea eae 74.76 82.16 74.24 97 60 37 
PACU TUS UpE Mer nyc any Ly, FRAUD 79.05 TALS 7P- 90 5 54 36.5 
Heptemberse ne Yeo Vls68 62.46 71.49 64 O1 84. 46. 38. 
Octowernvyse sisi SL 53.82 61.24 Some {fay 37. 36. 
INOWemMiber she ES 42.47 49.16 44.52 68 30 38 
Mecember sai: e638 ls. 33.87 39.83 36.77 59 16 43 
Annual mean, dry, at 7A. M. REIN NG Her aniitin pd Mines Mie Cran UTA Guan 48.66 
Annual mean, dry, at 2 P.M.... ... GU eA Lay SNL CIM FE aden TN SUN ald R 56.27 
Moamaralnmean yy deyuaty GPs Mey ga) Wr ios Wee UES Ca 50.22 
Annualimean.-diry, ot 365 Observations = 2.620... 0845 Ssh. sees ese 51.72 
pV Titre rare Lonny clitey ted iyay 2 Laie ste rata Pa pelea plat (kana) Gt ee ea tia PRN NE uaa og fai ie 
Minimo dny, Pebruaiiy lull sue. oi ersoss vee cle SANE EI ier Le ALAA shy = (1, 
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METEOROLOGICAL TABLE No. 3. 


WET. 


Table showing the state of Thermometer, monthly, for the year 
ending December 31, 1885. 


Mean | Mean | Mean 5 5 
Monvus. at at at | & Range. 
INS WIE PATER ES SY Te AE bel | 
= =| 
CO DUUULALY Geran atelatevs aisie eyehs 25.93 | 22.04 | 26.91 34 8 26 
HG TUAT Yee ile nye slate) teoat ee TS) 24.78 21.39 44 3 47 
VE serch Peete We es bS S90 aaah PAD toss) Moret OTA hip Psa ela\a) 48 QRS 45.5 
PANO Meine ca ehyeatalee Gere: 41.84 50.29 44.01 73 24 49 
Mayenne ee ee ees 50. 79 57.24 50. 66 70 30 40 
CLabu Vs) ie OB eee eee 6165 | 68.87 | 59071 75 48 27 
Dini press ita cabs bras: 68.21 74.33 | 67.98 84.5 52 Sys 
PATHOTMISG Spey) robes su sala says 66.89 | 72.00 | 67.2 80 52 28 
NEpPlvemMber. feemiem ieee 57.26 | 66.03 | 59.02 ie 41. 36. 
OCCODEE yates aimee 49.74 Dono 51.28 67. 34. BD 
INowem ber. iit phe! nese 37.94 | 438.19 | 40.68 64 28. 30h 
Dpeomiper ecules. 30.60 | 3612] 33.21] 51 ia) | 37. 
ATIMMAUPMEAT, WCE RAL PANE ee stim eeNeatlatae ve allele ethtale Geet Se als tae 44.54 
Annualimean, twebsati2 Pe Ne...) Leck a eke sieve so ecto eee eee 50.35 
ATinial mean: Hwebablo dee ME. ie sxc. els wlevalele 7 eas Seale te ae la ele ee 45.89 
Annual mean, wet, of 365 observations....... hls rau ails eyo rslent Sk Cte ee 46.93 
Maxiniam we thdmliyy 2h shots e rt. prjcretay celia lecle is isyatets ite tate ce ee 84.5 
Wibhotpanks bone, cereal ley orginal A IWLA SR yNee Aes SOU VAC Sr cutonc ot — 3. 
BRR G6 oo os 8s VUE Dec bhh neha he Rehab eos sabes «pee te a 87.5 
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METEOROLOGICAL TABLE No. 4. 


Table showing the force of Vapor, monthly, for the year ending 
December 31, 1885. 


Mean Mean Mean 
Months. at at at 7 M 
7A.M.|2P.M. | 9P.M. can 


JUTE Eee enseyeN cht toth oie ene ters! a 114 .145 128 127 
IRS PUREY) ose, Ce obocedae deoseogmen 072 .102 .088 087 
BVI asi Lae) rs Oe a ee a att she ay 114 .167 133 ~138 
pAtpirsill inemeararscs velba sah Siabs cle cay Gita a) ah 231 320 241 264 
INTER (Ue 4a Re Sen ties Ee ict eee 326 413 316 352 
AUIS) of SING een oe sae BSR a es 486 611 417 504 
UI UU Saks Gea ens eae eT .615 . 756 .611 .661 
ANUBIS oocre es vesbepee opplovaue 601 710 -616 642 
SGlOuGIMN| Nees ss Ae Soe oes Hale ee 1 409 .578 446 478 
October....... PAM AACR Lest es .316 .398 340 390 
INowemmo er irga i paiticy sale ststeule eyetne (ey .186 249 .205 213 
TDYSOS TIM ETE Se ey MRS ean ee te alot 162 151 . 150 
Poneea Or VEOR, Tip cine bo gosnceceeccodas oe scales de iapanst eet ateaave smal 1.046 
LOR CMOMMN A POL MUNI IM UTA ey aie meets) ce bale yeia tA CIN IeCU tei slave sees dase acadec 007 
TEN GSAS) ys Soles ea GS A io I cS es ee EO Es Ten Paes OD eRe SNE EE 1.039 
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METEOROLOGICAL TABLE No. 5. 


Table showing the relative humidity (saturation being 100), 
monthly, for the year ending December 31, 1885. 


Mean Mean Mean 
Montss. at at ab 
7A. M. |2'P. M, | 9.P aan 


SPAMMER tap oa etc a eieie nie ciaic ele vans 08 63 66 62 
HOD TUR an iirc iiuasors oie eine R issn oles 52 .O9 62 58 
INipmehrew ie) tie We niarok neve ce kveeoats 68 74 66 69 
/ Ay sat DR en ar seat ea a are IA SEES Oh 74 13 70 72 
AV raar ac ete ieee lie cw ich gy he a 73 .69 70 71 
MSR RTI y a ta NIN ee es Ae I a ie 71 66 61 66 
Lely 4 pir peel eee rate ate, os . 70 68 uf .70 
INSTI 8 Goin Ghidaias 2 pauses. 75 i 78 75 
Neplenlb ety ye ser is cls lerelars late aneie ster sal 13 14 3 
October ge: cence ch lasik tl neene mies 72 75 .73 
INoh Ciel oye GA NE ea wollen un cn tit 62 .67 66 65 
IDRCEMDETA ie sey estilo cree teers 63 63 65 64 
| 


WR oh ohbhsi Rey Ee nl ere a OM DRE MOM MIRAE MIN 2 os yo 100. 


1 Ghalhatt ) 0s pReeae TAs! iO SeRe Oe Fae I AC ASU On meee OP nL NERO Mem A CS cAI Si ces il 
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METEOROLOGICAL TABLE No. 6. 


Table showing the duration and depth of rain, snow and pre- 
vailing winds, monthly, during the year ending 
December 31, 1885. 


as Rain g 
os Dewieen “ e Fatt oF Snow. 
AO a ‘4 
13.8 aS = q 
lean: ay eel Od 
Monrus. Ces i a. a i 
ga. “ iS) ne 3 J 195 a| Prevailing 
gee) S/2(B| 2/2) 2 ess) me 
ez Caliah (tel (bs Ue a ae ei eit cke 
January... . TA) EU OA ORS) Naa - 6.25 .69 W. 
February ... 10; +3] 11) 40) 3.92 | 6.91 | 305) 3.63 W. 
March ...... 11) 2) 11). 40) .30) 7.21 | 5.5 52| W.&N. W. 
Apr See Teen AUN OA eS POR SOM i uiou ali wa. WwW. 
May. 16}, 4).. GOW essa lls 225 |) ee | eee N. HE. N. W. &S. 
June. ....... SNS PAG sin alana ies arn BPA tae Sa a a Na ea 8S. &W. 
byeiaisiciests,. SL ee Soha G9) Moe 2aole sun |muwaes 8S. &W. 
August. .... PS 2h Wena |llOl. Lo; ) 208395) e actly eeiuer. S.E.&S. E. 
September. . Hoje al Mal GS) II OMS | eee ees W.&S. 
October .... Ose es ON Ae oMo 25227 eure W.&S. 
November... TOM oles) (lol snOSn 26e 90M see seis N.&W. 
December . .. 11} 2} 15) 9) 1.22 |29.027) 42.25) 4.34) W.&N. W. 


During the months of January, February, March and December, light snow 
flurries, showers of rain, hail and sleet, and in April, May, June, July, August, 
September, October and November, light showers of rain fell; all of which 
were of such a character as not to warrant a measurement. 


otal rammyimbin Chesi Nw Ny UAL ihe eee AN Gey eilly AANADe DOE OM ARES AUST MN AML 29 .027 
Total snow in inches (42.25 reduced to water).................2. .e- , 4.34 
RotalaMmount OL MOISbULO Wee cise Ale eee clase aleve ein Aueeyel ate Se eae Ord 


an A 


